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CONTRACT - CONTRAT 


Your proposal is accepted to sell to Her Majesty the Queen 
in right of Canada, in accordance with the terms and conditions 
set out herein, referred to herein or attached hereto, the goods, 
services, and construction listed herein and on any attached 
sheets at the price or prices set out therefor. 


Nous acceptons votre proposition de vendre à Sa Majesté 
la Reine du chef du Canada, aux conditions énoncées ou 
incluses par référence dans les présentes, et aux annexes 
ci-jointes, les biens, services et construction énumérés dans 


les présentes, et sur toute feuille ci-annexée, au(x) prix indiqué(s). 


Comments - Commentaires 
THIS DOCUMENT CONTAINS A SECURITY 
REQUIREMENT 


Vendor/Firm Name and Address 


Raison sociale et adresse du 
fournisseur/de l'entrepreneur 


Accenture Inc 

45 O'Connor Street 
Suite 1100 

Ottawa 

Ontario 

KIPIA4 

Canada 

Operating as: Accenture 


Client Reference No. - N° de référence du client 
B9220-210014 


Requisition No. - N° de la demande 
B9220-210014 

File No. - N° de dossier CCC No./N° CCC - FMS No./N° VME 

Financial Code(s) GST/HST 
Code(s) financier(s) TPS/TVH 
0500-0140-6762-54080-9220-9998 


F.O.B. - F.A.B. 
Destination 


GST/HST - TPS/TVH 


See Herein - Voir ci-inclus 


Duty - Droits 
See Herein - Voir ci-inclus 


Destination - of Goods, Services, and Construction: 
Destination - des biens, services et construction: 


Specified Herein 
Précisé dans les présentes 


Invoices - Original and two copies to be sent to: 
Factures - Envoyer l'original et deux copies a: 


Specified Herein 
Précisé dans les présentes 


Address Enquiries to: - Adresser toutes questions a: 
Holden, Carole 


Buyer ld - Id de l'acheteur 
626zm 


FAX No. - N° de FAX 
Dt 


Currency Type - Devise 
CAD 


Telephone No. - N° de téléphone 
(613) 858-9217 ( ) 


Total Estimated Cost - Coût total estimatif 
$2.818.612.13 
Digitally signed by: Holden, 


For the Minister - Pour le Ministre C l 4 l | Carole 


Date: 2020.06.25 13:03:26 -04'00' 
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AGAINST A SUPPLY ARRANGEMENT FOR 
TASK- BASED INFORMATICS PROFESSIONAL SERVICES (TBIPS) 
(TIER 2 NCR) 
FOR VARIOUS RESOURCE CATEGORIES FOR 


CITIZENSHIP AND IMMIGRATION CANADA 
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List of Annexes to the Resulting Contract: 


Annex A Statement of Work 
e Appendix A to Annex A — Tasking Assessment Procedure 
e Appendix B to Annex A — Task Authorization (TA) Form 
e Appendix C to Annex A — Resources Assessment Criteria and Response Table 
e Appendix D to Annex A — Certifications at the TA Stage 


Annex B Basis of Payment 


Annex C Security Requirements Check List 
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1.0 Requirement 

(a) Accenture Inc. (the "Contractor") agrees to supply to the Client the services described in the 


Contract, including the Statement of Work, in accordance with, and at the prices set out in, the 
Contract. This includes providing professional services as and when requested by Canada, to 
one or more locations to be designated by Canada, excluding any locations in areas subject to 
any of the Comprehensive Land Claims Agreements. 


Client: Under the Contract, the "Client" is Citizenship and Immigration Canada. 


= 
oO 
~~ 


Reorganization of Client: The Contractor's obligation to perform the Work will not be affected by 
(and no additional fees will be payable as a result of) the renaming, reorganization, 
reconfiguration, or restructuring of any Client. The reorganization, reconfiguration and 
restructuring of the Client includes the privatization of the Client, its merger with another entity, or 
its dissolution, where that dissolution is followed by the creation of another entity or entities with 
mandates similar to the original Client. In connection with any form of reorganization, Canada 
may designate another department or government body as the Contracting Authority or Technical 
Authority, as required to reflect the new roles and responsibilities associated with the 
reorganization. 


PT 
oO 
Sn 


(d) Defined Terms: Words and expressions defined in the General Conditions or Supplemental 
General Conditions and used in the Contract have the meanings given to them in the General 
Conditions or Supplemental General Conditions. Any reference to an Identified User in the Supply 
Arrangement is a reference to the Client. Also, any reference to a "deliverable" or "deliverables" 
includes all documentation outlined in this Contract. A reference to a "local office" of the 
Contractor means an office having at least one full time employee that is not a shared resource 
working at that location. 


2.0 Task Authorization 


(a) As-and-when-requested Task Authorizations: The Work or a portion of the Work to be 
performed under the Contract will be on an “as-and-when-requested basis" using a Task 
Authorization (TA). The Work described in the TA must be in accordance with the scope of the 
Contract. The Contractor must not commence work until a validly issued TA has been issued by 
Canada and received by the Contractor. The Contractor acknowledges that any work performed 
before such issuance and receipt will be done at the Contractor's own risk. 


(b) Allocation of Task Authorizations: More than one contract has been awarded for this 
requirement. Canada reserves the right to allocate the issuance of any Task Authorizations 
issued under this series of contracts in accordance with Method A, Method B, or Method C 
described below. Canada reserves the right to modify these TA processes but will notify the 
Contractors in advance prior to making any changes. 


METHOD A — Rotational Allocation of Task Authorization 


(i) When a Task Authorization is issued, Canada will use a rotational method to allocate the 
draft Task Authorizations where the rotation is based on the ranking obtained by the 
Contractor during the Bid Solicitation. 


(ii) Canada will send the first TA to the first ranked Contractor and the second TA to the 
second ranked Contractor. This rotational process will be repeated for each subsequent 
series of TAs issued by Canada. 


(iii) The Contractor sent a draft TA will have the time set out further below under the sub- 
paragraph entitled "Contractor's Response to Draft Task Authorization" to respond to the 
Contracting Authority. 


(IV) If the Contractor to whom the draft TA is first sent fails to respond on time, confirms in 
writing that it refuses to perform the task, or in the event that Canada determines the 
proposed resource(s) does not meet the minimum experience or other requirements of 
the category(ies) identified in the draft TA, the draft TA will then be forwarded to the next- 
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ranked Contractor. The process of sending out a draft TA will continue until Canada either 
cancels the requirement for the task or it has been validly issued to one of the 
contractors. If none of the contractors can perform the task (in accordance with all the 
terms and conditions of this series of contracts), Canada may acquire the required Work 
by other means. 


(v) If the Contractor refuses a TA or fails to submit a valid response, the dollar value of the 
TA may be subtracted from the dollar value of the Contractor's Contract and may be re- 
allocated, at the Contracting Authority's sole discretion, in whole or in part, to the other 
contractor(s). This decrease will be evidenced for administrative purposes only through a 
contract amendment issued by the Contracting Authority (which does not require the 
agreement of the Contractor). 


(vi) Any of the contractors may advise the Technical Authority and the Contracting Authority 
in writing that it is unable to carry out additional tasks as a result of previous commitments 
under one or more TAs issued under this series of contracts, and no draft TA will be sent 
to that contractor until that contractor has given notice in writing to the Technical Authority 
and the Contracting Authority that it is again available to perform additional tasks. 


(vii) If it is found that the allocation process described at part (ii) above has resulted in the 
award of a disproportionate dollar value of work between the Contractors, the Contractors 
agree that Canada, in its sole discretion, may deviate from the allocation process and 
issue TAs in the manner required to re-establish a proportional allocation. 


METHOD B — Competitive TA Allocation Process: 


Canada may request the Contractors compete fora TA. In these cases, Canada will request a 
response to the TA from all of the Contractors and may select the successful Contractor(s) for 
award of the TA in accordance with the provisions in article (d) (ii). Details of the competition will 
be outlined in the TA. 


METHOD C — Directed TA Allocation Process: 


(i) Where Canada intends to issue a TA for the same or similar work to all contractors, 
Canada will request a response to the TA from all of the contractors and may directa TA 
to each; or 

(ii) Where Canada intends to issue a TA to one or more but not all Contractors, Canada will 


request a response to the TA from the Contractor(s) and may direct a TA to one or more 
Contractors. If applicable, this will be done in only an exceptional basis and Canada will 
endeavour to ensure principals of fairness will apply such as to make such TAs count as 
a “turn” taken by the contractor in the TA rotation process described above. 


(c) Assessment of Resources Proposed at TA Stage: Processes for issuing, responding to and 
assessing Task Authorizations are further detailed in Appendices A, B, C and D of Annex A. 


(d) Form and Content of draft Task Authorization: 


(i) Canada will provide the Contractors with a TA containing such information and materials as 
Canada determines are appropriate, which may include: 


(A) the details of the required professional services, including the activities and tasks to 
be performed by each party, the required deliverables and outcomes, as applicable to 
the TA; 

(B) the categories of resources and the number required, if known (in other cases, 
Canada may ask the contractors to propose the appropriate categories of 
resources and the number required to achieve certain outcomes, for example); 
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(C) adescription of the Work that must be delivered or outcomes that must be achieved; 

(D) a schedule indicating completion dates for the major activities or submission dates 
and inspection and acceptance procedures for the deliverables; 

(E) the applicable basis or bases and methods of payment for the TA or an indication that 
the contractors are being requested to propose the applicable basis or bases of 
payment; 

F) whether the task requires on-site activities and, if so, the location(s); 

G) the language profile of any resources required; 

H) the level of security clearance required for any resources; 

I) the qualifications of any Key Resources and any requirements for résumés to be 
submitted; 


(J) whether or not the contractors’ responses with respect to the task must be based on 
existing prices in the Contract for all or part of the task; 

(K) which of the Work described in the Statement of Work is required under that specific 
TA; 

(L) any items that Canada is willing to negotiate with either all the contractors or the top- 
ranked contractor responding to the TA, as described in the Statement of Work, but 
Canada may wish to adjust what has been proposed by the Contractor; 

(M) the period within which the Contractor must respond to the TA; and 

(N) any other requirements identified by Canada. 


(ii) Canada will provide the Contractor with a description of the task in a draft Task Authorization 
using the form specified in Annex A. Where Canada intends to issue the TA to one or more 
but not all Contractors, Canada will also specify in writing the way in which it will select the 
successful contractor for that TA, if Canada decides to proceed to issue the TA after 
receiving the responses. Canada may, for example, choose to select the successful 
contractor based entirely on price, based on the technical solution, or based on other criteria 
that Canada will identify on a TA-by-TA basis. The process for development of the TA and 
selection of the successful contractor(s) may involve stages where input from multiple 
contractors are also contemplated, including in respect of the Work, the terms of the TA, 
allocation of risk, the financial model or such other areas as Canada determines to be 
appropriate. Canada may also contemplate gates or other stages where there is a refinement 
in the number of contractors involved in the process. TAs may include mandatory or optional 
Government Furnished Equipment and Services (GFEs). In the case of optional GFEs (such 
as existing software licenses), Canada may assess transition costs (i.e., costs to Canada 
associated with not continuing to use existing property) in selecting the successful contractor 
for the TA or include transition work in the TA (e.g., transition work might include training). 


(iii) The draft Task Authorization will contain the details of the activities to be performed, and must 
also contain the following information: 


(A) the contract number; 
(B) the task number; 


(C) The date by which the Contractor's response must be received (which will appear 
in the draft Task Authorization, but not the issued Task Authorization); 


(D) the categories of resources and the number required; 


(E) a description of the work for the task outlining the activities to be performed and 
identifying any deliverables (such as reports); 


(F) the start and completion dates; 
(G) any option(s) to extend initial end date (if applicable); 


(H) milestone dates for deliverables and payments (if applicable); 
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(1) the number of person-days of effort required; 
(J) whether the work requires on-site activities and the location; 
(K) the language profile of the resources required; 
(L) the level of security clearance required of resources; 


(M) the price payable to the Contractor for performing the task, with an indication of 
whether it is a firm price or a maximum TA price (and, for maximum price task 
authorizations, the TA must indicate how the final amount payable will be 
determined; where the TA does not indicate how the final amount payable will be 
determined, the amount payable is the amount, up to the maximum, that the 
Contractor demonstrates was actually worked on the project, by submitting time 
sheets filled in at the time of the work by the individual resources to support the 
charges); and 


(N) any other constraints that might affect the completion of the task. 


(iv.) In addition to the foregoing, it is expected that TAs may include additional contractual terms 
related to the Work. 


(e) Canada will provide all the Contractors who respond to any given competitive TA notice of: 


(i) the successful Contractor; and 
(ii) Canada’s decision not to issue a TA, in which case the draft TA notice will be deemed to be 
cancelled. 


(f) Contractor's Response to Draft Task Authorization: 


The Contractor must provide to the Technical Authority, within two working days of receiving the 
draft Task Authorization (or within any longer time period specified in the draft TA), confirmation 
that it accepts the request, as follows. The Contractor will not be paid for preparing or providing 

its response or for providing other information required to prepare and validly issue the TA. 


(i) Method A Rotational Method of TA Allocation: 


(A) the total estimated cost proposed for performing the task or, as applicable, revised task; 
(B) a breakdown of that cost established in accordance with the Basis of Payment; and 
(C) for each resource proposed by the Contractor for the performance of the Work required: 


- the proposed resource in accordance with Appendix A to Annex A; 

- the resume of the proposed resource; 

- the signed Appendix D to Annex A; 

- the proposed resource’s PWGSC Security Clearance File Number and date of birth. 


(ii) Method B Competitive TA Method of TA Allocation and Method C Directed TA Allocation 
Process: 


While Canada desires the Contractor to respond to Task Authorizations for which it has the 
capability to respond, the Contractor is not required to respond to any individual TA. However, 
should Canada not receive any compliant responses to a TA, Canada may consult with all 
Contractors and may modify the TA, as appropriate, before reissuing it to all Contractors. 
Should no compliant responses to a TA be received in either case, Canada may direct the TA 
to any of the Contractors. 
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Where requested, the Contractor should provide Canada with a response to the TA, including 
the proposed total estimated cost for performing the task, a breakdown of that cost and any 
other required information, within the period specified in the TA. 


(g) Task Authorization Limit and Authorities for Validly Issuing Task Authorizations: 


To be validly issued, a TA must be signed by the Technical Authority, the Contracting Authority 
and the Contractor. Any TA that does not bear the appropriate signature(s) is not validly issued 
by Canada. Any work performed by the Contractor without receiving a validly issued TA is done 
at the Contractor's own risk. If the Contractor receives a TA that is not appropriately signed, the 
Contractor must notify the Contracting Authority. 


(h) Price Support: 


(i) On Canada’s request and before the award of any directed Task Authorization or when only 
one response is received in response to a competitive TA, the Contractor must provide one 
or more of the following price support, as identified by Canada: 


(A) a price breakdown showing the cost of direct labor, direct materials, purchased items, 
engineering and plant overheads, general and administrative overhead, 
transportation, level of effort, etc.; or 

(B) price or rate certifications (as identified in article h), (ii); or 

(C) any other supporting documentation as requested by Canada. 


(ii) Price and Rate Certifications 


The Contractor must provide one of the following if Canada requests price support in 
accordance with (h), (i),(B): 


(A) The Contractor certifies that the price proposed: 


i. is notin excess of the lowest price charged by the Canadian Contractor to 
anyone else for the like quality and quantity of the goods, services or both; 

ii. does not include an element of profit on the sale in excess of that 
normally obtained by the Canadian Contractor on the sale of goods, 
services or both of like quality and quantity; and 

ii. does not include any provision for discounts to selling agents. 


(B) The Contractor certifies that the rate proposed: 


i. is notin excess of the lowest rate charged by the Canadian Contractor to 
anyone else for the like quality and quantity of the service; 

li. does not include an element of profit on the sale in excess of that 
normally obtained by the Canadian Contractor on the sale of services 
of like quality and quantity, and 

iii. does not include any provision for discounts to selling agents. 


(i) Discretionary Audit 


(i) | For any directed TA or when only one response is received in response to a competitive TA, 
and in accordance with the price support requested by Canada and provided by the 
Contractor, one of the following Discretionary Audit Clauses will apply to the applicable Task 
Authorization. 


(A) Discretionary Audit - Goods and/or Services (to be used with Price or Rate 
Certification (h) (ii) (A) and (B) 


The Contractor's certification that the price or rate is not in excess of the lowest 
price or rate charged by the Canadian Contractor to anyone else, for the like 
quality and quantity of the goods, services or both, is subject to verification by 
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government audit, at the discretion of Canada, before or after payment is made 
to the Contractor. 


If the audit demonstrates that the certification is in error after payment is made to the 
Contractor, the Contractor must, at the discretion of Canada, make repayment to 
Canada in the amount found to be in excess of the lowest price or rate or authorize 
the retention by Canada of that amount by way of deduction from any sum of money 
that may be due or payable to the Contractor pursuant to the Contract. 


If the audit demonstrates that the certification is in error before payment is made, the 
Contractor agrees that any pending invoice will be adjusted by Canada in 
accordance with the results of the audit. It is further agreed that if the Contract is still 
in effect at the time of the verification, the price or rate will be lowered in accordance 
with the results of the audit. 


= or = 
(B) Discretionary Audit - Goods and/or Services (to be used with Price Support (h), (i) 


The estimated price breakdown/level of effort is subject to audit by Canada, before or 
after payment is made to the Contractor under the conditions of the Contract. 


If the audit demonstrates that the actual price breakdown/level of effort is less than the 
estimated price breakdown/level of effort, after payment is made to the 


Contractor, at the discretion of Canada, the Contractor must repay Canada the amount 
found to be in excess of the actual price breakdown/level of effort, or authorize the retention 
by Canada of that amount by way of deduction from any sum of money that may be due 
or payable to the Contractor pursuant to the Contract. 


If the audit demonstrates that the actual price breakdown/level of effort is less than 
the estimated price breakdown/level of effort before payment is made, the 
Contractor agrees that any pending invoice will be adjusted by Canada in 
accordance with the results of the audit. It is further agreed that if the Contract is 
still in effect at the time of the verification, the price will be lowered in accordance 
with the results of the audit. 


(j) Periodic Usage Reports: 


(i) The Contractor must compile and maintain records on its provision of services to the 
federal government under Task Authorizations validly issued under the Contract. The 
Contractor must provide this data to Canada in accordance with the reporting 
requirements detailed below. If some data is not available, the reason must be indicated. 
If services are not provided during a given period, the Contractor must still provide a 
"NIL" report. The data must be submitted on a quarterly basis to the Contracting 
Authority. From time to time, the Contracting Authority may also require an interim report 
during a reporting period. 


(ii) The quarterly periods are defined as follows: 
(A) 1st quarter: April 1 to June 30; 
(B) 2"d quarter: July 1 to September 30; 
(C) 3™ quarter: October 1 to December 31; and 
(D) 4th quarter: January 1 to March 31. 


The data must be submitted to the Contracting Authority no later than 10 calendar days 
after the end of the reporting period. 


(iii) Each report must contain the following information for each validly issued TA (as 
amended): 
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(A) the Task Authorization number and the Task Authorization Revision number(s), if 
applicable; 
(B) a title or a brief description of each authorized task; 
(C) the name, Resource category and level of each resource involved in performing 


the TA, as applicable; 


(D) the total estimated cost specified in the validly issued TA of each task, exclusive 
of Applicable Taxes; 


(E) the total amount, exclusive of Applicable Taxes, expended to date against each 
authorized task; 


(F) the start and completion date for each authorized task; and 


(G) the active status of each authorized task, as applicable (e.g., indicate whether 
work is in progress or if Canada has cancelled or suspended the TA, etc.). 


(iv) Each report must also contain the following cumulative information for all the validly 
issued TA’s (as amended): 


(A) the amount, exclusive of Applicable Taxes, specified in the Contract (as last 
amended, as applicable) as Canada's total liability to the Contractor for all validly 
issued TA’s; and 


(B) the total amount, exclusive of Applicable Taxes, expended to date against all 
validly issued TAs. 


(k) Refusal of Task Authorizations or Submission of a Response which is not Valid (not 
applicable to Method B Competitive TA Allocation Process): The Contractor is not required 
to submit a response to every draft TA sent to it by Canada. However, in addition to Canada's 
other rights to terminate the Contract, Canada may immediately, and without further notice, 
terminate the Contract for default in accordance with the General Conditions if the Contractor 
has either not responded or has not submitted a valid response in at least six instances when 
sent a draft TA each year, starting on the date the Contract is awarded. In addition, if any of the 
six instances relate to the provision of resources in a single resource category, the Contractor 
may not be sent future TAs for the provision of services in that resource category. For greater 
clarity, each draft TA, which is identifiable by its task number, will only count as one instance. A 
valid response is one that is submitted within the required time period set out under Appendix A 
to Annex A “Tasking Assessment Procedure’ and meets all requirements of the draft TA issued, 
including proposing the required number of resources who each meet the minimum experience 
and other requirements of the categories identified in the draft TA at pricing not exceeding the 
rates set out in Annex B. 


(1) Consolidation of TA’s for Administrative Purposes: The Contract may be amended from time 
to time to reflect all validly issued Task Authorizations to date, to document the Work performed 
under those TA’s for administrative purposes. 


3.0 Minimum Work Guarantee 
(a) In this clause, 
(i) "Maximum Contract Value" means the amount specified in the "Limitation of 
Expenditure" clause set out in the Contract; and 
(ii) "Minimum Contract Value" means $20,000.00 (excluding Applicable Taxes). 
(b) Canada's obligation under the Contract is to request Work in the amount of the Minimum Contract 


Value or, at Canada's option, to pay the Contractor at the end of the Contract in accordance with 
sub-article (c), subject to sub-article (d). In consideration of such obligation, the Contractor agrees 
to stand in readiness throughout the Contract Period to perform the Work described in the 
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Contract. Canada's maximum liability for work performed under the Contract must not exceed the 
Maximum Contract Value, unless an increase is authorized in writing by the Contracting Authority. 


(c) In the event that Canada does not request work in the amount of the Minimum Contract Value 
during the Contract Period, Canada must pay the Contractor the difference between the Minimum 
Contract Value and the total cost of the Work requested. 


(d) Canada will have no obligation to the Contractor under this article if Canada terminates the entire 
Contract 


(i) for default; 


(ii) for convenience as a result of any decision or recommendation of a tribunal or court that 
the contract be cancelled, re-tendered or awarded to another supplier; or 


(iii) for convenience within ten business days of Contract award. 


4.0 Standard Clauses and Conditions 


All clauses and conditions identified in the Contract by number, date and title are set out in the Standard 
Acquisition Clauses and Conditions Manual (https://ouyandsell.gc.ca/policy-and-guidelines/standard- 
acquisition-clauses-and-conditions-manual) issued by Public Works and Government Services Canada. 


(a) General Conditions: 


(i) 2035 (2020-05-28), General Conditions - Higher Complexity - Services, apply to and form 
part of the Contract. 


With respect to Section 30 - Termination for Convenience, of General Conditions 2035, 
Subsection 04 is deleted and replaced with the following Subsections 04, 05 and 06: 


À, The total of the amounts, to which the Contractor is entitled to be paid under this section, 
together with any amounts paid, due or becoming due to the Contractor must not exceed 
the Contract Price. 


g: Where the Contracting Authority terminates the entire Contract and the Articles of 
Agreement include a Minimum Work Guarantee, the total amount to be paid to the 
Contractor under the Contract will not exceed the greater of: 


(a) the total amount the Contractor may be paid under this section, together with any 
amounts paid, becoming due other than payable under the Minimum Work 
Guarantee, or due to the Contractor as of the date of termination, or 


(b) the amount payable under the Minimum Work Guarantee, less any amounts paid, 
due or otherwise becoming due to the Contractor as of the date of termination. 


6. The Contractor will have no claim for damages, compensation, loss of profit, allowance 
arising out of any termination notice given by Canada under this section except to the 
extent that this section expressly provides. The Contractor agrees to repay immediately 
to Canada the portion of any advance payment that is unliquidated at the date of the 
termination. 


(b) Supplemental General Conditions: 
The following Supplemental General Conditions: 


(i) 4006 (2010-08-16), Supplemental General Conditions - Contractor to Own Intellectual 
Property Rights in Foreground Information; 


apply to and form part of the Contract. 
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5.0 Security Requirement 


The following security requirements (SRCL Common #6 and related clauses provided by the Contract 
Security Program) as set out under Annex “B” to the Supply Arrangement, applies to and forms part of the 
Contract. 


(a) The Contractor must, at all times during the performance of the Contract, hold a valid 
Designated Organization Screening (DOS), issued by the Canadian Industrial Security 
Directorate (CISD), Public Works and Government Services Canada (PWGSC) 


(b) The Contractor personnel requiring access to protected information, assets or sensitive work 
site(s) must EACH hold a valid Reliability Status, granted or approved by CISD/PWGSC 
(c) The Contractor must not remove any protected information or assets from the identified work 


site(s), and the Contractor must ensure that its personnel are made aware of and comply with 
this restriction 


(d) Subcontracts which contain security requirements are not to be awarded without the prior 
written permission of CISD/PWGSC 
(e) The Contractor must comply with the provisions of the: 


(i) Security Requirements Check List and security guide (if applicable), attached at Annex C 


(ii) Industrial Security Manual (Latest Edition) 


6.0 Contract Period 


(a) Contract Period: The "Contract Period" is the entire period of time during which the Contractor 
is obliged to perform the Work, which includes: 


(i) The "Initial Contract Period", which begins on the date the Contract is awarded and 
ends one year later; and 


(ii) The period during which the Contract is extended, if Canada chooses to exercise any 
options set out in the Contract. 


(b) Option to Extend the Contract: 


(i) The Contractor grants to Canada the irrevocable option to extend the term of the 
Contract by up to four additional six-month periods under the same terms and conditions. 
The Contractor agrees that, during the extended period of the Contract, it will be paid in 
accordance with the applicable provisions set out in the Basis of Payment. 


(ii) Canada may exercise this option at any time by sending a written notice to the Contractor 
before the expiry date of the Contract. The option may only be exercised by the 
Contracting Authority, and will be evidenced, for administrative purposes only, through a 
contract amendment. 


7.0 Authorities 
(a) Contracting Authority 
The Contracting Authority for the Contract is: 


Carole Holden 

Public Works and Government Services Canada 
Acquisitions Branch 

Professional Services Procurement Directorate 

10 Wellington St., Gatineau, Québec 

Telephone: 613-858-9217 

E-mail address: carole.holden@tpsgc-pwasc.qc.ca 


The Contracting Authority is responsible for the management of the Contract and any changes to 
the Contract must be authorized in writing by the Contracting Authority. The Contractor must not 
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perform work in excess of or outside the scope of the Contract based on verbal or written 
requests or instructions from anybody other than the Contracting Authority. 


(b) Technical Authority 
The Technical Authority for the Contract is: 


Omar Subhani 

Director General & Deputy Chief Information Officer, Digital Strategy 
Immigration, Refugees and Citizenship Canada 

Transformation and Digital Strategy Sector 

300 Slater St. Ottawa ON, K1P 6A6 

Telephone: 613-296-7788 


E-mail address: Omar.Subhani@cic.gc.ca 


The Technical Authority is the representative of the department or agency for whom the Work is 
being carried out under the Contract and is responsible for all matters concerning the technical 
content of the Work under the Contract. Technical matters may be discussed with the Technical 
Authority; however, the Technical Authority has no authority to authorize changes to the scope of 
the Work. Changes to the scope of the Work can only be made through a contract amendment 
issued by the Contracting Authority. 


(c) Contractor's Representative 


Mark Lambert 
Telephone: 
E-mail address: 


8.0 Proactive Disclosure of Contracts with Former Public Servants 


By providing information on its status, with respect to being a former public servant in receipt of a Public 
Service Superannuation Act (PSSA) pension, the Contractor has agreed that this information will be 
reported on departmental web sites as part of the published proactive disclosure reports, in accordance 
with Contracting Policy Notice: 2012-2 of the Treasury Board Secretariat of Canada. 


9.0 Payment 
(a) Basis of Payment 


(i) For any TA issued under this Contract, Canada will pay the Contractor in accordance with 
one or more of the following basis of payment. Canada retains the right to select any of the 
following methods, or a combination thereof, but may consult the Contractor at time of 
issuance of the TA: 


(A) TA with a Maximum Ceiling Price: 


The Contractor will be paid for the Work specified in the authorized TA, in accordance 
with the Basis of Payment specified in the authorized TA. 


While the Contractor is obligated to deliver all the Work under the authorized TA, 
Canada's liability to the Contractor under the authorized TA must not exceed the 
ceiling price specified in the authorized TA. 


Canada will not pay the Contractor for any design changes, modifications or 
interpretations of the Work unless they have been approved, in writing, by the 
Contracting Authority before their incorporation into the Work. 


(B) TA with a Firm Price: 
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(iii) 


(iv) 


(v) 


In consideration of the Contractor completing all of its obligations under the authorized 
TA and after Canada has accepted the Work, the Contractor will be paid the firm 
price(s) as specified in the authorized TA. 


Canada will not pay the Contractor for any design changes, modifications or 
interpretations of the Work, unless they have been authorized, in writing, by the 
Contracting Authority before their incorporation into the Work. 


Travel and Living Expenses — National Joint Council Travel Directive 

The Contractor will be reimbursed its authorized travel and living expenses reasonably 
and properly incurred in the performance of the Work, at cost, without any allowance for 
profit and/or administrative overhead, in accordance with the meal and private vehicle 
expenses provided in Appendices B, C and D of the National Joint Council Travel 
Directive and with the other provisions of the directive referring to “travellers”, rather than 
those referring to “employees”. All travel must have the prior authorization of the 
Technical Authority. Travel requests will only be considered for a work location which is 
located more than 100 kilometers from the National Capital Region. The Contractor will 
be paid for actual time spent travelling at half the hourly rate. The hourly rate will be 
determined by dividing the firm per diem rate set out in Annex B by 7.5 hours. All 
payments are subject to government audit. 


Competitive Award: The Contractor acknowledges that the Contract has been awarded 
as aresult of a competitive process. No additional charges will be allowed to compensate 
for errors, oversights, misconceptions or underestimates made by the Contractor when 
bidding for the Contract. 


Contractor’s Firm Per Diem Rates: The Contractor agrees that the rates set out in 
Annex B remain firm throughout the Contract Period, except as may be provided for in 
the express terms of the contract. In reference to Article 18(1) of SACC General 
Conditions 2035, the Contractor acknowledges that its obligation to provide services in 
accordance with the firm rates set out in Annex B is unaffected by the application of any 
existing law or any new law which may come into effect during the Contract Period. 


Professional Services Rates: In Canada's experience, bidders from time to time 
propose rates at the time of bidding for one or more Resource Categories that they later 
refuse to honour, on the basis that these rates do not allow them to recover their own 
costs and/or make a profit. This denies Canada of the benefit of the awarded contract. If 
the Contractor does not respond or refuses to provide an individual with the qualifications 
described in the Contract within the time described in the Contract (or proposes instead 
to provide someone from an alternate category at a different rate), whether or not 
Canada terminates the Contract as a whole or in part or chooses to exercise any of the 
rights provided to it under the general conditions, Canada may impose sanctions or take 
other measures in accordance with the PWGSC Vendor Performance Corrective 
Measure Policy (or equivalent) then in effect, which measures may include an 
assessment that results in conditions applied against the Contractor to be fulfilled before 
doing further business with Canada, or full debarment of the Contractor from bidding on 
future requirements. 


(b) Limitation of Expenditure — Cumulative Total of all Task Authorizations 


(i) 


(ii) 


Canada's total liability to the Contractor under the Contract for all validly issued Task 

Authorizations (TAs), inclusive of any revisions, must not exceed the amount set out on 
page 1 of the Contract, less any Applicable taxes. With respect to the amount set out on 
page 1 of the Contract, Customs duties are included and Applicable Taxes are included 


No increase in the total liability of Canada will be authorized or paid to the Contractor 
unless an increase has been approved, in writing, by the Contracting Authority. 
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(iii) The Contractor must notify the Contracting Authority in writing as to the adequacy of this 
sum: 
(A) when it is 75 percent committed, or 
(B) 4 months before the contract expiry date, or 
(C) As soon as the Contractor considers that the sum is inadequate for the 


completion of the Work required in all authorized TAs, inclusive of any revisions, 
whichever comes first. 


If the notification is for inadequate contract funds, the Contractor must provide to the 
Contracting Authority a written estimate for the additional funds required. Providing this 
information does not increase Canada's liability. 


(iv) For any directed or competitive TA, Canada may decide to: 
(A) increase the total funding; or 
(B) at its sole discretion, take any other reasonable action, as required. 
(c) Method of Payment for Task Authorizations For any TA issued under this Contract, Canada 


will pay the Contractor in accordance with one of the following methods. Canada retains the right 
to select any of the following methods, or a combination thereof, but may consult the Contractor 
at time of issuance of the TA: 


(i) Maximum Ceiling Price — Monthly Payment: The Contractor will be paid for the Work specified 
in the TA, in arrears, for actual time worked and any resulting deliverables up to a maximum 
ceiling price, in accordance with the all-inclusive per diem rates specified in the authorized TA. 
Partial days will be prorated based on actual hours worked based on a 7.5-hour workday, 
exclusive of all breaks. No payments will be made for annual leave, statutory holidays or sick 
leave. If time worked is more or less than a day, the daily rate shall be prorated to reflect the 
actual time worked. If time worked is more or less than a day, the daily rate shall be prorated to 
reflect the actual time worked. Canada will pay the Contractor on a monthly basis for work 
performed during the month covered by the invoice if: 


(A) an accurate and complete invoice and any other documents required by the Contract 
have been submitted in accordance with the invoicing instructions provided in the 
Contract: 


(B) all such documents have been verified by Canada; 


(C) the Work performed has been accepted by Canada. 


(ii) Firm Price — Milestone Payment: Canada will make milestone payments in accordance with 
the schedule of milestones detailed in that TA and the payment provisions in the Contract, if: 


(A) an accurate and complete invoice for milestone payment and any other documents 
requested by the Contracting Authority have been submitted in accordance with the 
invoicing instructions provided in the Contract; and 


(B) all work associated with the milestone and any deliverable requested have been 
completed, delivered, and accepted by Canada. 


(iii) Firm Price — Single Payment: Canada will pay the Contractor upon completion and delivery of 
all the Work associated with the TA in accordance with payment provisions in the Contract, if: 


(A) an accurate and complete invoice and any other documents requested by the 
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Contracting Authority have been submitted in accordance with the invoicing 
instructions provided in the Contract; 


(B) all such documents have been verified by Canada; and, 


(C) the Work delivered has been accepted by Canada. 


(d) Time Verification 


Time charged and the accuracy of the Contractor’s time recording system are subject to 
verification by Canada, before or after payment is made to the Contractor. If verification is done 
after payment, the Contractor must repay any overpayment, at Canada’s request. 


(e) Payment Credits 


(i) Failure to Provide Resource (not applicable to Method B Competitive TA Allocation 
Process): 


(A) If the Contractor does not provide a required professional services resource that 
has all the required qualifications within the time prescribed by the Contract, the 
Contractor must credit to Canada an amount equal to the per diem rate (based on 
a /.5-hour workday) of the required resource for each day (or partial day) of delay 
in providing the resource, up to a maximum of 10 days. 


(B) Corrective Measures: If credits are payable under this Article for two 
consecutive months or for three months in any 12-month period, the Contractor 
must submit a written action plan describing measures it will implement or actions 
it will undertake to eliminate the recurrence of the problem. The Contractor will 
have five working days to deliver the action plan to the Client and the Contracting 
Authority and 20 working days to rectify the underlying problem. 


(C) Termination for Failure to Meet Availability Level: In addition to any other 
rights it has under the Contract, Canada may terminate the Contract for default in 
accordance with the General Conditions by giving the Contractor three months 
written notice of its intent, if any of the following apply: 


i. the total amount of credits for a given monthly billing cycle reach a level of 
10% of the total billing for that month; or 


li. the corrective measures required of the Contractor described above are not 
met. 


This termination will be effective when the three month notice period expires, 
unless Canada determines that the Contractor has implemented the corrective 
measures to Canada's satisfaction during those three months. 


(ii) Credits Apply during Entire Contract Period: The Parties agree that the credits apply 
throughout the Contract Period. 


(iii) Credits represent Liquidated Damages: The Parties agree that the credits are 
liquidated damages and represent their best pre-estimate of the loss to Canada in the 
event of the applicable failure. No credit is intended to be, nor will it be construed as, a 
penalty. 


(iv) Canada's Right to Obtain Payment: The Parties agree that these credits are a 
liquidated debt. To collect the credits, Canada has the right to hold back, draw back, 
deduct or set off from and against any money Canada owes to the Contractor from time 
to time. 


(v) Canada's Rights & Remedies not Limited: The Parties agree that nothing in this 
Article limits any other rights or remedies to which Canada is entitled under the Contract 
(including the right to terminate the Contract for default) or under the law generally. 
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(vi) Audit Rights: The Contractor's calculation of credits under the Contract is subject to 


verification by government audit, at the Contracting Authority's discretion, before or after 
payment is made to the Contractor. The Contractor must cooperate fully with Canada 
during the conduct of any audit by providing Canada with access to any records and 
systems that Canada considers necessary to ensure that all credits have been accurately 
credited to Canada in the Contractor's invoices. If an audit demonstrates that past 
invoices contained errors in the calculation of the credits, the Contractor must pay to 
Canada the amount the audit reveals was required to be credited to Canada, plus 
interest, from the date Canada remitted the excess payment until the date of the refund 
(the interest rate is the Bank of Canada's discount annual rate of interest in effect on the 
date the credit was first owed to Canada, plus 1.25% per year). If, as a result of 
conducting an audit, Canada determines that the Contractor's records or systems for 
identifying, calculating or recording the credits are inadequate, the Contractor must 
implement any additional measures required by the Contracting Authority. 


(f) No Responsibility to Pay for Work not performed due to Closure of Government Offices 


(i) Where the Contractor, its employees, subcontractors, or agents are providing services on 
government premises under the Contract and those premises are inaccessible because 
of the evacuation, closure or there are enhanced measures to restrict access to 
government offices, and as a result no work is performed, Canada is not responsible for 
paying the Contractor for work that otherwise would have been performed if there had 
been no evacuation, closure or restricted access. 


(ii) If, as a result of any strike or lock-out, the Contractor or its employees, subcontractors or 
agents cannot obtain access to government premises and, as a result, no work is 
performed, Canada is not responsible for paying the Contractor for work that otherwise 
would have been performed if the Contractor had been able to gain access to the 
premises 


10.0 Invoicing Instructions 


(a) The Contractor must submit invoices in accordance with the information required in the General 
Conditions. 
(b) The Contractor's invoice must include a separate line item for each subparagraph in the Basis of 


Payment provision, and must show all applicable Task Authorization numbers. 


(c) By submitting invoices, the Contractor is certifying that the goods and services have been 
delivered and that all charges are in accordance with the Basis of Payment provision of the 
Contract, including any charges for work performed by subcontractors. 


(d) The Contractor must provide the original and two copies of each invoice to the Technical 
Authority, and a copy to the Contracting Authority. 


11.0 Certifications and Additional Information 


Unless specified otherwise, the continuous compliance with the certifications provided by the Contractor 
in its bid or precedent to contract award, any TA quotation and the ongoing cooperation in providing 
additional information are conditions of the Contract and failure to comply will constitute the Contractor in 
default. Certifications are subject to verification by Canada during the entire Contract Period. 


12.0 Federal Contractors Program for Employment Equity - Default by Contractor 


The Contractor understands and agrees that, when an Agreement to Implement Employment Equity 
(AIEE) exists between the Contractor and Employment and Social Development Canada (ESDC)-Labour, 
the AIEE must remain valid during the entire period of the Contract. If the AIEE becomes invalid, the 
name of the Contractor will be added to the "FCP Limited Eligibility to Bid" list. The imposition of such a 
sanction by ESDC will constitute the Contractor in default as per the terms of the Contract. 
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13.0 Applicable Laws 

The Contract must be interpreted and governed, and the relations between the parties determined, by the 
laws in force in Ontario. 

14.0 Priority of Documents 


If there is a discrepancy between the wording of any documents that appear on the following list, the 
wording of the document that first appears on the list has priority over the wording of any document that 
appears later on the list: 


(a) these Articles of Agreement, including any individual SACC clauses incorporated by reference in 
these Articles of Agreement: 


(b) Supplemental General Conditions, in the following order: 


(i) 4006 (2010-08-16), Supplemental General Conditions - Contractor to Own Intellectual 
Property Rights in Foreground Information; 


(c) General Conditions 2035 (2020-05-28), Higher Complexity - Services; 


(d) Annex A, Statement of Work, including its Appendices as follows; 
(i) Appendix A to Annex A - Tasking Assessment Procedure; 
(ii) Appendix B to Annex A - Task Authorization (TA) Form; 
(iii) Appendix C to Annex A - Resource Assessment Criteria and Response Table; 


(iv) Appendix D to Annex A - Certifications at the TA stage; 
(e) Annex B, Basis of Payment; 
(f) Annex C, Security Requirements Check List; 


(g) the validly issued Task Authorizations and any required certifications (including all of their 
annexes, if any); and 


(h) the Contractor's bid dated June 8, 2020, and as clarified on June 19, 2020. 


15.0 Foreign Nationals (Canadian Contractor) 
(a) SACC Manual clause A2000C (2006-06-16) Foreign Nationals (Canadian Contractor) 


16.0 Insurance Requirements 
(a) Compliance with Insurance Requirements 


(i) The Contractor must comply with the insurance requirements specified in this Article. The 
Contractor must maintain the required insurance coverage for the duration of the 
Contract. Compliance with the insurance requirements does not release the Contractor 
from or reduce its liability under the Contract. 


(ii) The Contractor is responsible for deciding if additional insurance coverage is necessary 
to fulfill its obligation under the Contract and to ensure compliance with any applicable 
law. Any additional insurance coverage is at the Contractor's expense, and for its own 
benefit and protection. 


(iii) The Contractor should forward to the Contracting Authority within ten (10) days after the 
date of award of the Contract a Certificate of Insurance evidencing the insurance 
coverage. Coverage must be placed with an Insurer licensed to carry out business in 
Canada and the Certificate of Insurance must confirm that the insurance policy complying 
with the requirements is in force. If the Certificate of Insurance has not been completed 
and submitted as requested, the Contracting Authority will so inform the Contractor and 
provide the Contractor with a time frame within which to meet the requirement. Failure to 
comply with the request of the Contracting Authority and meet the requirement within the 
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time period will constitute a default under the General Conditions. The Contractor must, 
if requested by the Contracting Authority, forward to Canada a certified true copy of all 
applicable insurance policies. 


(b) Commercial General Liability Insurance 


(i) The Contractor must obtain Commercial General Liability Insurance, and maintain it in 
force throughout the duration of the Contract, in an amount usual for a contract of this 
nature, but for not less than $2,000,000 per accident or occurrence and in the annual 


aggregate. 
(ii) The Commercial General Liability policy must include the following: 
(A) Additional Insured: Canada is added as an additional insured, but only with 


respect to liability arising out of the Contractor's performance of the Contract. The 
interest of Canada should read as follows: Canada, as represented by Public 
Works and Government Services Canada. 


(B) Bodily Injury and Property Damage to third parties arising out of the operations of 
the Contractor. 


(C) Products and Completed Operations: Coverage for bodily injury or property 
damage arising out of goods or products manufactured, sold, handled, or 
distributed by the Contractor and/or arising out of operations that have been 
completed by the Contractor. 


(D) Personal Injury: While not limited to, the coverage must include Violation of 
Privacy, Libel and Slander, False Arrest, Detention or Imprisonment and 
Defamation of Character. 


(E) Cross Liability/Separation of Insureds: Without increasing the limit of liability, the 
policy must protect all insured parties to the full extent of coverage provided. 
Further, the policy must apply to each Insured in the same manner and to the 
same extent as if a separate policy had been issued to each. 


(F) Blanket Contractual Liability: The policy must, on a blanket basis or by specific 
reference to the Contract, extend to assumed liabilities with respect to contractual 
provisions. 

(G) Employees and, if applicable, Volunteers must be included as Additional Insured. 

(H) Employers' Liability (or confirmation that all employees are covered by Worker's 


compensation (WSIB) or similar program) 


(I) Broad Form Property Damage including Completed Operations: Expands the 
Property Damage coverage to include certain losses that would otherwise be 
excluded by the standard care, custody or control exclusion found in a standard 
policy. 

(J) Notice of Cancellation: The Insurer will endeavour to provide the Contracting 
Authority thirty (30) days written notice of policy cancellation. 


(K) If the policy is written on a claims-made basis, coverage must be in place for a 
period of at least 12 months after the completion or termination of the Contract. 


(L) Owners’ or Contractors’ Protective Liability: Covers the damages that the 
Contractor becomes legally obligated to pay arising out of the operations of a 
subcontractor. 


(M) Advertising Injury: While not limited to, the endorsement must include coverage 
for piracy or misappropriation of ideas, or infringement of copyright, trademark, 
title or slogan. 


(c) Errors and Omissions Liability Insurance 
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(i) The Contractor must obtain Errors and Omissions Liability (a.k.a. Professional Liability) 


insurance, and maintain it in force throughout the duration of the Contract, in an amount 
usual for a contract of this nature but for not less than $1,000,000 per loss and in the 
annual aggregate, inclusive of defence costs. 


(ii) If the Professional Liability insurance is written on a claims-made basis, coverage must 
be in place for a period of at least 12 months after the completion or termination of the 
Contract. 

(lil) The following endorsement must be included: 


Notice of Cancellation: The Insurer will endeavour to provide the Contracting Authority 
thirty (30) days written notice of cancellation. 


17.0 Limitation of Liability - Information Management/Information Technology 


(a) This section applies despite any other provision of the Contract and replaces the section of the 
general conditions entitled "Liability". Any reference in this section to damages caused by the 
Contractor also includes damages caused by its employees, as well as its subcontractors, 
agents, and representatives, and any of their employees. This section applies regardless of 
whether the claim is based in contract, tort, or another cause of action. The Contractor is not 
liable to Canada with respect to the performance of or failure to perform the Contract, except as 
described in this section and in any section of the Contract pre-establishing any liquidated 
damages. The Contractor is only liable for indirect, special or consequential damages to the 
extent described in this Article, even if it has been made aware of the potential for those 
damages. 


(b) First Party Liability: 


(i) The Contractor is fully liable for all damages to Canada, including indirect, special or 
consequential damages, caused by the Contractor's performance or failure to perform the 
Contract that relate to: 


(A) any infringement of intellectual property rights to the extent the Contractor 
breaches the section of the General Conditions entitled "Intellectual Property 
Infringement and Royalties"; 


(B) physical injury, including death. 


(ii) The Contractor is liable for all direct damages caused by the Contractor's performance or 
failure to perform the Contract affecting real or tangible personal property owned, 
possessed, or occupied by Canada. 


(ili) Each of the Parties is liable for all direct damages resulting from its breach of 
confidentiality under the Contract. Each of the Parties is also liable for all indirect, special 
or consequential damages in respect of its unauthorized disclosure of the other Party's 
trade secrets (or trade secrets of a third party provided by one Party to another under the 
Contract) relating to information technology. 


(iv) The Contractor is liable for all direct damages relating to any encumbrance or claim 
relating to any portion of the Work for which Canada has made any payment. This does 
not apply to encumbrances or claims relating to intellectual property rights, which are 
addressed under (i) (A) above. 


(v) The Contractor is also liable for any other direct damages to Canada caused by the 
Contractor's performance or failure to perform the Contract that relate to: 


(A) any breach of the warranty obligations under the Contract, up to the total amount 
paid by Canada (including any applicable taxes) for the goods and services 
affected by the breach of warranty; and 


(B) Any other direct damages, including all identifiable direct costs to Canada 
associated with re-procuring the Work from another party if the Contract is 
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terminated either in whole or in part for default, up to an aggregate maximum for 
this subparagraph (B) of the greater of .75 times the total estimated cost 
(meaning the dollar amount shown on the first page of the Contract in the cell 
titled “Total Estimated Cost" or shown on each call-up, purchase order or other 
document used to order goods or services under this instrument), or 
$1,000,000.00. 


In any case, the total liability of the Contractor under subparagraph (v) will not 
exceed the total estimated cost (as defined above) for the Contract or 
$1,000,000.00, whichever is more. 


(vi) If Canada's records or data are harmed as a result of the Contractor's negligence or 
willful act, the Contractor's only liability is, at the Contractor's own expense, to restore 
Canada's records and data using the most recent back-up kept by Canada. Canada is 
responsible for maintaining an adequate back-up of its records and data. 


(c) Third Party Claims: 


(i) Regardless of whether a third party makes its claim against Canada or the Contractor, 
each Party agrees that it is liable for any damages that it causes to any third party in 
connection with the Contract as set out in a settlement agreement or as finally 
determined by a court of competent jurisdiction, where the court determines that the 
Parties are jointly and severally liable or that one Party is solely and directly liable to the 
third party. The amount of the liability will be the amount set out in the settlement 
agreement or determined by the court to have been the Party's portion of the damages to 
the third party. No settlement agreement is binding on a Party unless its authorized 
representative has approved the agreement in writing. 


(ii) If Canada is required, as a result of joint and several liability or joint and solidarily liable, 
to pay a third party in respect of damages caused by the Contractor, the Contractor must 
reimburse Canada by the amount finally determined by a court of competent jurisdiction 
to be the Contractor's portion of the damages to the third party. However, despite Sub- 
article (i), with respect to special, indirect, and consequential damages of third parties 
covered by this Section, the Contractor is only liable for reimbursing Canada for the 
Contractor's portion of those damages that Canada is required by a court to pay to a third 
party as a result of joint and several liability that relate to the infringement of a third 
party's intellectual property rights; physical injury of a third party, including death; 
damages affecting a third party's real or tangible personal property; liens or 
encumbrances on any portion of the Work; or breach of confidentiality. 


(iii) The Parties are only liable to one another for damages to third parties to the extent 
described in this Sub-article (c). 


18.0 Professional Services - General 


(a) The Contractor must provide professional services on request as specified in this Contract. All 
resources provided by the Contractor must meet the qualifications described in the Contract 
(including those relating to previous experience, professional designation, education, language 
proficiency and security clearance) and must be competent to provide the required services by 
any delivery dates described in the Contract. 


(b) If the Contractor fails to deliver any deliverable (excluding delivery of a specific individual) or 
complete any task described in the Contract on time, in addition to any other rights or remedies 
available to Canada under the Contract or the law, Canada may notify the Contractor of the 
deficiency, in which case the Contractor must submit a written plan to the Technical Authority 
within five working days detailing the actions that the Contractor will undertake to remedy the 
deficiency. The plan is subject to the approval of the Technical Authority. The Contractor must 
prepare and implement the plan at its own expense. If after 20 days, the plan has not been 
implemented to the satisfaction of the Technical Authority, Canada reserves the right to apply 
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remedial actions, including but not limited to implementing Payment Credits from the Contractor 
and/or amending the Contract to reduce the Contract value. 


(c) In General Conditions 2035, the Article titled "Replacement of Specific Individuals” is deleted and 
the following applies instead: 


Replacement of Specific Individuals 


(i) If the Contractor is unable to provide the services of any specific individual identified in 
the Contract to perform the services, the Contractor must within five working days of 
having this knowledge, the individual's departure or failure to commence Work (or, if 
Canada has requested the replacement, within ten working days of Canada's notice of 
the requirement for a replacement) provide to the Contracting Authority: 


(A) the name, qualifications and experience of a proposed replacement immediately 
available for Work; and 

(B) security information on the proposed replacement as specified by Canada, if 
applicable. 


The replacement must have qualifications and experience that meet or exceed those 
obtained for the original resource. 


(ii) Subject to an Excusable Delay, where Canada becomes aware that a specific individual 
identified under the Contract to provide services has not been provided or is not 
performing, the Contracting Authority may elect to: 


(A) exercise Canada's rights or remedies under the Contract or at law, including 
terminating the Contract in whole or in part for default under the Article titled 
"Default of the Contractor", or 


(B) assess the information provided under (c) (i) above or, if it has not yet been 
provided, require the Contractor to propose a replacement to be rated by the 
Technical Authority. The replacement must have qualifications and experience 
that are similar or exceed those obtained for the original resource and be 
acceptable to Canada. Upon assessment of the replacement, Canada may 
accept the replacement, exercise the rights in (ii) (A) above, or require another 
replacement in accordance with this sub-article (c). 


Where an Excusable Delay applies, Canada may require (c) (li) (B) above instead of 
terminating under the “Excusable Delay” Article. An Excusable Delay does not include 
resource unavailability due to allocation of the resource to another Contract or project 
(including those for the Crown) being performed by the Contractor or any of its affiliates. 


(iii) The Contractor must not, in any event, allow performance of the Work by unauthorized 
replacement persons. The Contracting Authority may order that an original or 
replacement resource stop performing the Work. In such a case, the Contractor must 
immediately comply with the order. The fact that the Contracting Authority does not order 
a resource to stop performing the Work does not relieve the Contractor from its 
responsibility to meet the requirements of the Contract. 


(iv) The obligations in this article apply despite any changes that Canada may have made to 
the Client's operating environment. 


19.0 Safeguarding Electronic Media 


(a) Before using them on Canada's equipment or sending them to Canada, the Contractor must use 
a regularly updated product to scan electronically all electronic media used to perform the Work 
for computer viruses and other coding intended to cause malfunctions. The Contractor must notify 
Canada if any electronic media used for the Work are found to contain computer viruses or other 
coding intended to cause malfunctions. 
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(b) If magnetically recorded information or documentation is damaged or lost while in the 


Contractor's care or at any time before it is delivered to Canada in accordance with the Contract, 
including accidental erasure, the Contractor must immediately replace it at its own expense. 


20.0 Representations and Warranties 


The Contractor made statements regarding its own and its proposed resources’ experience and expertise 
in its bid that resulted in the award of the Contract and the issuance of TA's. The Contractor represents 
and warrants that all those statements are true and acknowledges that Canada relied on those 
statements in awarding the Contract and adding work to it through TA's. The Contractor also represents 
and warrants that it has, and all its resources and subcontractors that perform the Work have, and at all 
times during the Contract Period they will have and maintain, the skills, qualifications, expertise and 
experience necessary to perform and manage the Work in accordance with the Contract, and that the 
Contractor (and any resources or subcontractors it uses) has previously performed similar services for 
other customers. 


21.0 Access to Canada's Property and Facilities 


Canada's property, facilities, equipment, documentation, and personnel are not automatically available to 
the Contractor. If the Contractor would like access to any of these, it is responsible for making a request 
to the Technical Authority. Unless expressly stated in the Contract, Canada has no obligation to provide 
any of these to the Contractor. If Canada chooses, in its discretion, to make its property, facilities, 
equipment, documentation or personnel available to the Contractor to perform the Work, Canada may 
require an adjustment to the Basis of Payment and additional security requirements may apply. 


22.0 Implementation 


(a) Implementation of Professional Services: If similar professional services are currently being 
provided by another supplier or by Canada's own personnel, the Contractor is responsible for 
ensuring that the transition to the professional services it provides under the Contract is 
completed in a way that does not disrupt Canada's operations or users, and does not result in 
any interim degradation to the timeliness or quality of service. The Contractor is solely 
responsible for any additional training required by its resources to perform the Work, and time 
spent by resources on that training or becoming familiar with the Client's environment must not be 
charged to Canada. The transition will be considered complete once the Contractor has 
demonstrated, to the satisfaction of the Technical Authority, that it is ready and able to carry out 
the Work. The transition must be complete by no later than 10 working days after the Contract is 
awarded. All costs associated with establishing itself to provide the professional services are the 
responsibility of the Contractor. 


23.0 Identification Protocol Responsibilities 


The Contractor will be responsible for ensuring that each of its agents, representatives or subcontractors 
(hereinafter referred to as Contractor Representatives) complies with the following self-identification 
requirements: 


(a) Contractor Representatives who attend a Government of Canada meeting (whether internal or 
external to Canada's offices) must identify themselves as Contractor Representatives prior to the 
commencement of the meeting, to ensure that each meeting participant is aware of the fact that 
the individual is not an employee of the Government of Canada; 


(b) During the performance of any Work at a Government of Canada site, each Contractor 
Representative must be clearly identified at all times as being a Contractor Representative; and 


(c) If a Contractor Representative requires the use of the Government of Canada's e-mail system in 
the performance of the Work, then the individual must clearly identify him or herself as an agent 
or subcontractor of the Contractor in all electronic mail in the signature block as well as under 
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"Properties." This identification protocol must also be used in all other correspondence, 
communication, and documentation. 


(d) If Canada determines that the Contractor is in breach of any obligation stated in this Article, upon 
written notice from Canada the Contractor must submit a written action plan describing corrective 
measures it will implement to eliminate the recurrence of the problem. The Contractor will have 
five working days to deliver the action plan to the Client and the Contracting Authority, and twenty 
working days to rectify the underlying problem. 


(e) In addition to any other rights it has under the Contract, Canada may terminate the Contract for 
default if the corrective measures required of the Contractor described above are not met. 
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ANNEX A 
STATEMENT OF WORK 

1: Title 


Digital Services and System Integration Services — Emergency Response to COVID-19 
2. Objective 


Immigration, Refugees and Citizenship Canada (IRCC) is seeking the services of a global organization(s) 
(the “Contractor”) with expertise in rapidly developing and implementing Digital solutions and supporting 
technologies in response to the emergency situation created by COVID-19. The Contractor will bring 
knowledge, capabilities, and experience to support IRCC’s response to the COVID-19 situation. 


Citizenship and Immigration Canada (CIC) is the legal name of Immigration, Refugees and Citizenship 
Canada (IRCC). 


3. Background 


On March 11, 2020, the World Health Organization (WHO) declared the newly discovered Corona virus 
(COVID-19) as a global pandemic. With COVID-19, rapidly spreading and creating serious health threats 
across the globe, citizens, businesses, and governments have been significantly disrupted creating an 
unprecedented economic impact. 


The Government of Canada has taken unprecedented action in an effort to slow the spread of this virus. It 
has implemented significant international travel restrictions, significantly reduced in-person interactions 
with Government personnel, recalled citizens and staff from abroad and implemented strict guidelines for 
physical distancing and remote working. 


IRCC provides a critical array of services in support of temporary residents (temporary foreign workers, 
international students and visitors), permanent residents, citizenship seekers, refugees and asylum 
claimants and directly to Canadian citizens for passports and other travel documentation. IRCC also 
directly supports a multitude of partner organizations such as Global Affairs, the Immigration and Refugee 
Board and CBSA that are undergoing their own changes. 


Many of the above programs are currently supported by in-person or paper-based processes. Those 
processes that do include some automation are supported by aging IT systems that are not readily able to 
be adapted to support this new way of working or at the pace of change required to respond to the rapidly 
evolving response to the COVID-19 emergency. 


COVID-19 is also having immediate, significant impacts on IRCC Operation centres and personnel. Many 
of the processing and contact centres have been shut down or significantly reduced both globally and 
within Canada. This has severely limited our ability to process foreign nationals coming to Canada to 
work, study or live permanently as well as supporting Canadians directly. Operations are not expected to 
return to normal for quite some time. When they do, there will be a “new normal” with new and evolving 
policies, procedures and digital solutions. When travel restrictions begin to ease, a significant surge of 
applications and support requirements is anticipated putting tremendous demand on our global 

operations and supporting branches. 


IRCC needs to act quickly to develop (i) updated and new strategies, and (ii) processes and digital 
systems to cope with the rapid change it is undergoing. These include updating systems and processes 
for internal staff, partner organizations and re-thinking and re-designing how IRCC provides its services to 
its clients within Canada and around the world, leveraging digital processes wherever possible thus 
minimizing the need for in-person interaction or paper-processes for the safety of IRCC’s staff, our clients 
and community. 
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Key technology capabilities urgently required as a result of COID-19 include: 

e Tools and technologies to rapidly increase our operational capacities to address immediate 
manual processing limitations and to contend with the anticipated surges in volumes; 

e Digital tools to address new physical distancing requirements, reducing physical presence 
requirements with digital alternatives (i.e. online citizenship testing, online visa and citizenship 
applications) 

e Technology solutions to integrate digital solutions with our legacy case management system 
environment (GCMS Integration). 

e Robotic Process Automation (RPA) capabilities to deal with reduction in agent capacity, address 
anticipated surge in volumes and allow agents to address more complex situations. 


4. Scope of Work 


The Contractor must provide informatics professional services to IRCC on an ‘as and when’ requested 
basis as initiated through Task Authorizations (TAs). TAs may be fixed price or effort-based to a ceiling. 
For non-fixed price TA’s, the Contractor must use the Resource Categories identified in this Statement of 
Work. 


RE cee 
1.5 Information Management Architect 3 


5. Methodologies, Tools, Processes, Technical Capabilities, Solutions, and Team of Qualified 
Resources 
5.1 Overview 


The Contractor must provide methodologies, tools, processes, technical capabilities, and a team of 
qualified resources, as and when requested, to: 


a) Develop Digital Intake Solutions — including the provision and implementation of digital intake 
tools to reduce/replace physical presence and paper based requirements for client services and 
processing with digital alternatives; 

b) Develop and Implement Physical Distancing Required Digital Tools - including the provision 
and implementation of tools to address new physical distancing requirements, reducing physical 
presence requirements of both our clients and employees with digital alternatives (i.e. online 
citizenship testing, virtual interviewing, etc.); 
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c) Implement Robotic Process Automation (RPA) — including RPA solutions to rapidly automate 
simple, high volume processes, dealing with employee shortages as well as allowing employees 
to focus on more complex and sensitive cases. 

d) Analytics Solutions — including data analytics solutions to provide insights into operational 
volumes and processing capacities to allow IRCC to effectively respond to rapid changes in the 
Canadian and Global situation. 

e) Cybersecurity Strategy and Services — including the provision of tools and strategic advice to 
address IRCC’s increased Cybersecurity threat as a result of COVID-19. 

f) Legacy Integration Solutions — including the provision of technology solutions to integrate 
digital tools and solutions with our legacy case management system environment (GCMS 
Integration); and 

g) Advisory Services — including the provision of advisory services to help manage the initiatives 
and respond to emerging operational challenges as a result of COVID-19. 


5.2 Develop Digital Intake Solutions 


The Contractor must develop digital intake solutions that, will demonstrate the ability to accept IRCC 
applicants for entry into Canada digitally. The Contractor will first develop prototype solutions with the 
intent of production implementation. Following IRCC acceptance of the prototype solution and roadmap 
the Contractor will work jointly with IRCC to implement the solution into production. 


The Contractor must provide the methodology, the approach, the project plan and the resources to 
manage and perform all activities required to develop the digital intake prototype. 


Deliverables include but are not limited to: 

a) Project plan; 

b) Weekly status updates; 

c) Digital intake tools prototype; 

d) Digital intake tools roadmap; 

e) Digital intake tools production solution development (phased approach to be defined and 
approved by client as part of the roadmap deliverable); 

f) Deployment including training, communications and stakeholder management (phased approach 
to be defined and approved as part of the roadmap deliverable); 

g) Additional digital intake development and deployment; and 

h) Ongoing post deployment managed services. 


5.3 Develop and Implement Digital Tools to Support Physical Distancing Requirements 


The Contractor must develop prototypes that, will demonstrate the ability to facilitate physical distancing 
requirements and continue to meet operational mandate of IRCC. Initial focus being online citizenship 
testing. The Contractor will first develop prototype solutions with the intent of production implementation. 
Following IRCC acceptance of the prototype solution and the roadmap the Contractor will work jointly with 
IRCC to implement the solution into production. 


The Contractor must provide the methodology, the approach, the project plan and the resources to 
manage and perform all activities required to develop the tools. 


Deliverables include but are not limited to: 

a) Project plan; 

b) Weekly status updates; 

c) Online citizenship test prototype; 

d) Online citizenship test and additional digital services tool roadmap; 

e) Online citizenship test production solution development (phased approach to be defined and 
approved by client as part of the roadmap deliverable); 

f) Deployment including training, communications and stakeholder management (phased approach 
to be defined and approved as part of the roadmap deliverable); 
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g) Additional digital services development and deployment; and 
h) Ongoing post deployment managed services. 


5.4 Implement Robotic Process Automation (RPA) 


The Contractor must develop prototypes using client approved technologies that, will demonstrate the 
ability to automate/support processes and decision making. Initial focus being the Access to Information 
Process (ATIP). The Contractor will first develop prototype solutions with the intent of production 
implementation. Following IRCC acceptance of the prototype solution and the roadmap the Contractor 
will work jointly with IRCC to implement the solution into production. 


The Contractor must provide the methodology, the approach, the project plan and the resources to 
manage and perform all activities required to implement the tools. 


Deliverables include but are not limited to: 

a) Project plan; 

b) Weekly status updates; 

c) ATIP RPA Prototype; 

d) ATIP RPA and additional RPA services roadmap; 

e) RPA production solution development (phased approach to be defined and approved by client as 
part of the roadmap deliverable); 

f) Deployment including training, communications and stakeholder management (phased approach 
to be defined and approved as part of the roadmap deliverable); 

g) Additional RPA development and deployment; and 

h) Ongoing post deployment managed services. 


5.5 Implement Analytics Solutions 


The Contractor must develop prototypes using client approved technologies that, will demonstrate the 
ability to leverage analytics and data insights into operational and planning decision making. 


The Contractor must provide the methodology, the approach, the project plan and the resources to 
manage and perform all activities required to implement the tools. 


Deliverables include but are not limited to: 

a) Project plan; 

b) Weekly status updates; 

c) Analytics prototype(s); 

d) Analytics services roadmap; 

e) Analytics production solution development (phased approach to be defined and approved by 
client as part of the roadmap deliverable); 

f) Deployment including training, communications and stakeholder management (phased approach 
to be defined and approved as part of the roadmap deliverable); 

g) Additional analytics development and deployment; and 

h) Ongoing post deployment managed services. 


5.6 Cybersecurity Strategy and Services 


The Contractor must provide methodologies, tools, processes, strategic advice and a team of qualified 
resources to: 
a) Perform a cybersecurity assessment to identify current gaps and vulnerabilities as a result of 
COVID-19; 
b) Provide recommendations to address the gaps taking into consideration immediate and long 
term requirements; and 
c) Provide technical services. 
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Deliverables include but are not limited to: 
a) Project plan; 
b) Cybersecurity assessment, gap analysis and roadmap to address; and 
c) Weekly status updates. 


5.7 Legacy Application Integration Assessment and Solution Roadmap 


The Contractor must assess IRCC’s current ability to integrate digital solutions to its back end legacy 
technology environment (GCMS). The Contractor must provide recommended solutions to address any 
gaps identified as well as an implementation plan and estimated costs. 


The Contractor must provide the methodology, the approach, the project plan and the resources to 
manage and perform all activities required to develop the tools. 


Deliverables include but are not limited to: 
a) Project plan; 
b) Weekly status updates; 
c) Legacy environment integration current state assessment; 
d) Recommended solutions, roadmap and estimated costs; and 
e) Production implementation of roadmap based upon client acceptance and authorization. 


5.8 Advisory Services 


The Contractor must provide advisory services on an as and when requested basis. The Contractor must 
provide expert advice and guidance related to the technical response to IRCC operational challenges as 
a result of COVID-19 and its impact on IRCC’s ability to execute its mandate. 


Deliverables include but are not limited to: 
a) Executive advisory services; 
b) Best practice reviews and industry benchmarking services; 
c) Risk assessment and mitigation services; 
d) Process integrity strategies; 
e) Data quality analysis and improvement strategies; 
f) Project management services; 
g) Change management services; 
h) Review and guidance of technology strategies; and 
i) Benefit analysis. 


6. Resource Category Tasks 


Where different levels of the same resource category may be required, the Level of Resource required 
will be identified on the Task Authorization (TA). While the tasks that are identified for the levels may be 
the same, it is expected that the Level 3 resources will take on a leadership role and will be required for 
more complex requirements. 


6.1 P.1 Change Management Consultant - Level 1, 2, and 3 


Tasks include but are not limited to: 

a) Analysis and development of business "critical success factors"; 

b) Analysis and development of architecture requirements design, process development, process 
mapping and training; 

c) Responsible for leading other functional staff to define business strategy and processes in 
support of transformation and change management activities; 

d) Participate in change impact analysis and change management activities; 

e) Participate in organizational realignment (job re-design organizational re-structuring); 

f) Coordinate development of training and coordination with other stakeholders; and 
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g) Create presentations and present to various stakeholders, and facilitate meetings and 
discussions. 

6.2 P.2 Enterprise Architect, Level 3 
Tasks include but are not limited to: 

a) Evaluate the IRCC's business/Information and Communications Technology (ICT) architecture, 
determine its consistency and integration with the organization's business/ICT strategies, assess 
the degree of its alignment with Treasury Board CIO Business Transformation Enablement 
Program (BTEP) and Federated Architecture Program (FAP) and recommend changes to the 
business/ICT architecture to improve its alignment with these external factors; 

b) Identify future business/ICT requirements against the current enterprise architecture, perform 
gaps analyses, develop Requirements for Technology Architectures (RTA), and prepare 
migration strategies; 

c) Assess the feasibility of migrating from the current state to the target business architecture and 
enabling technologies and identify the risks associated with migrating to the target business 
architecture and technologies and make recommendations for risk mitigation; 

d) Identify business and technology trends that create opportunities for business improvement, 
advise business and ICT senior executives on ICT trends and emerging technologies and the 
impact on the organization's and government ICT architectures and business strategies, model 
"What if" scenarios and recommend appropriate changes to the existing architecture 
and ICT infrastructure, and recommend alternative solutions, methodologies and strategies; 

e) Produce an architectural evolution plan, recommend prioritization of architecture evolution 
initiatives, and develop and/or implement an architecture evolution plan; 

f) Manage the development and implementation of an architectural improvement plan; and 

g) Coach, mentor and train IRCC to perform any of the above. 

6.3 P.5 Project Executive - Level 3 
Tasks include but are not limited to: 

a) Manage several project managers, each responsible for an element of the project and its 
associated project team; 

b) Define and document project objectives, determine budget requirements; 

c) Meet with other organizational executives to ensure all organizational (internal and external) 
stakeholders are committed and moving forward on project and organizational goals; 

d) Resolve issues related to the project; 

e) Prepare plans, charts, tables and diagrams to assist in analyzing or displaying problems; work 
with a variety of project management tools; and 

f) Project sign-off. 

6.4 P.8 Project Leader - Level 2, and 3 
Tasks include but are not limited to: 

a) Specify the general requirements of the system, develop broad system alternatives and identify 
their administrative, economic and technical feasibility and practicality as well as associated 
policy and organizational change requirements; 

b) Analyse and evaluate each alternative based on make/buy, impact and cost/benefit 
considerations, and propose, justify, plan and cost the implementation of the selected alternative; 

c) Produce overall plan, a detailed plan for the functional analysis phase, and obtain approval of 
preliminary analysis; 

d) Plan, direct and control the activities of a system development team within scheduled time and 
cost parameters; 

e) Evaluate proposed computer applications to determine technical, operational and economic 
feasibility; 

f) Design and test systems to ensure that the objectives of the system are met and that the outputs 


produced are in accordance with client requirements; and 
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g) Monitor the design, implementation and operations start-up of the proposed system against 
established goals, objectives and milestones. 


6.5 P.9 Project Manager - Level 2 and 3 


Tasks include but are not limited to: 

a) Manage several project managers, each responsible for an element of the project and its 
associated project team; 

b) Manage the project during the development, implementation and operations start up by ensuring 
that resources are made available and that the project is developed and is fully operational within 
previously agreed time, cost and performance parameters; 

c) Formulate statements of problems; establishes procedures for the development and 
implementation of significant, new or modified project elements to solve these problems, and 
obtains approval thereof; 

d) Define and document the objectives for the project; determine budgetary requirements, the 
composition, roles and responsibilities and terms of reference for the project team; 

e) Report progress of the project on an ongoing basis and at scheduled points in the life cycle; 

f) Meets in conference with stakeholders and other project managers and states problems in a form 
capable of being solved; 

g) Prepare plans, charts, tables and diagrams to assist in analyzing or displaying problems; work 
with a variety of project management tools; and 

h) Project sign-off. 


6.6 A.1 Application/Software Architect - Level 1, 2, and 3 


Tasks include but are not limited to: 

a) Develop technical architectures, frameworks and strategies, either for an organization or for a 
major application area, to meet the business and application requirements; 

b) Identify the policies and requirements that drive out a particular solution; 

c) Analyze and evaluate alternative technology solutions to meet business problems; 

d) Ensure the integration of all aspects of technology solutions; 

e) Monitor industry trends to ensure that solutions fit with government and industry directions for 
technology; 

f) Analyze functional requirements to identify information, procedures and decision flows; 

g) Evaluate existing procedures and methods, identify and document database content, structure, 
and application sub-systems, and develop data dictionary; 

h) Define and document interfaces of manual to automated operations within application sub- 
systems, to external systems and between new and existing systems; 

i) Define input/output sources, including detailed plan for technical design phase, and obtain 
approval of the system proposal; and 

j) Identify and document system specific standards relating to programming, documentation and 
testing, covering program libraries, data dictionaries, naming conventions, etc. 


6.7 A.6 Programmer/Software Developer - Level 1, 2, and 3 


Tasks include but are not limited to: 

a) Develop and prepare diagrammatic plans for solution of business, scientific and technical 
problems by means of computer systems of significant size and complexity; 

b) Analyze the problems outlined by the systems analysts/designers in terms of such factors as style 
and extent of information to be transferred to and from storage units, variety of items to be 
processed, extent of sorting, and format of final printed results; 

c) Select and incorporate available software programs; 

d) Design detailed programs, flow charts, and diagrams indicating mathematical computation and 
sequence of machine operations necessary to copy and process data and print the results; 
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e) Translate detailed flow charts into coded machine instructions and confer with technical 
personnel in planning programs; 

f) Verify accuracy and completeness of programs by preparing sample data, and testing them by 
means of system acceptance test runs made by operating personnel; 

g) Correct program errors by revising instructions or altering the sequence of operations; and 

h) Test instructions, and assemble specifications, flow charts, diagrams, layouts, programming and 
operating instructions to document applications for later modification or reference. 


6.8 A.11 Tester — Level 1, 2, and 3 


Tasks include but are not limited to: 

a) Test planning and coordination; 

b) Supervise testing in accordance with the plan; 

c) Manage and monitor test plans for all levels of testing; 

d) Manage walkthroughs and reviews related to testing and implementation readiness; 

e) Prepare and provide status reports; 

f) Develop test scenarios and test scripts; 

g) Establish and maintain source and object code libraries for a multi-platform, multi-operating 
system environment; 

h) Establish software testing procedures for unit test, integration testing and regression testing with 
emphasis on automating the testing procedures; 

|) Establish and operate “interoperability” testing procedures to ensure that the interaction and co- 
existence of various software elements, which are proposed to be distributed on the common 
infrastructure, conform to appropriate departmental standards (e.g. for performance, compatibility, 
etc.) and have no unforeseen detrimental effects on the shared infrastructure; and 

j) Establish a validation and verification capability which assumes functional and performance 
compliance. 


6.9 1.5 Information Management Architect — Level 3 


Tasks include but are not limited to: 

a) Analyse existing capabilities and requirements; develop redesigned frameworks and recommend 
areas for improved capability and integration; and develop and document detailed statements of 
requirements; 

b) Evaluate existing procedures and methods, identify and document database content, structure, 
and application subsystems, and develop data dictionary; 

c) Define and document interfaces of manual to automated operations within application 
subsystems, to external systems, and between new and existing systems; 

d) Prototype potential solutions, provide trade-off information and suggest recommended courses of 
action; 

e) Perform information modelling in support of BPR implementation; 

f) Perform cost/benefit analysis of implementing new processes and solutions; 

g) Provide advice in developing and integrating process and information models between business 
processes to eliminate information and process redundancies; and 

h) Provide advice in defining new requirements and opportunities for applying efficient and effective 
solutions; identify and provide preliminary costs of potential options. 


6.10 1.9 System Administrator — Level 2 


Tasks include but are not limited to: 
a) Install, monitor, upgrade and maintain operating systems; 
b) Install, monitor, upgrade and maintain hardware and software; 
c) Work with business analysts, project managers, developers, and clients/stakeholders to maintain 
and improve software performance; 
d) Apply problem solving skills to troubleshoot and resolve technical problems; 
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e) Ensure timely and reliable system administration procedures, such as backup and/or recovery; 
and 
f) Analyze system performance and recommend improvements. 


6.11 1.11 Technology Architect - Level 2 and 3 


Tasks include but are not limited to: 
a) Develop technical architectures, frameworks and strategies, either for an organization or for a 
major application area, to meet the business and application requirements; 
) Identify the policies and requirements that drive out a particular solution; 
) Analyze and evaluate alternative technology solutions to meet business problems; 
) Ensure the integration of all aspects of technology solutions; 
) Monitor industry trends to ensure that solutions fit with government and industry directions for 
technology; 
f) Provide information, direction and support for emerging technologies; 
g) Perform impact analysis of technology changes; 
h) Provide support to applications and/or technical support teams in the proper application of 
existing infrastructure; and 
i) Review application and program design or technical infrastructure design to ensure adherence to 
standards and to recommend performance improvements. 


6.12 B.3 Business Consultant — Level 1, 2, and 3 


Tasks include but are not limited to: 

a) Analyze, evaluate, and develop business processes (including financial, operational, and 
systems) 

b) Identify organizational and/or project business opportunities for improvement and streamlining of 
business processes; 

c) Identify and evaluate critical success parameters, factors and performance measurements; and 

d) Assist other stakeholders in development and implementation of business improvement 
processes and programs. 


7. Licensed Software: 


It is anticipated that the following licensed software may be utilized by the Contractor in the delivery of 
services, such as but not limited to: 


a) Red Hat 
b) UiPath 
c) Adobe 


8. Work: 


Work will be assigned on an “as-and-when requested basis” through a valid Task Authorization(s). The 
work may include but is not limited to: 


8.1. Development of Prototype Applications: The Contractor may be requested to develop 
prototype applications to support or deliver current CIC mandated activities using the Licensed Software 
listed in Section 7 above. All prototype must be scalable to meet peak demands/application without 
performance degradation. 


8.2. implementation of Software Applications: The Contractor may be requested to implement 
software applications such as, but not limited to Red Hat, UiPath, Adobe, which may include journey 


mapping, data integration, configuration, integration, interoperability and testing. The Task Authorization 
will explicitly identify the requested services where appropriate. 
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8.3. Integration work: The Contractor may be requested to integrate software applications developed 


by the Contractor to Canada/CIC Legacy systems, infrastructures and other applications. The Task 
Authorization will explicitly identify the requested services. 


8.4. Hosting services: The Contractor may be requested to host applications it has developed either 
in a free environment or in a production environment. Should hosting services be used, the Contractor 
must meet the most stringent industry security requirements (if not specified in the TA) for the Licensed 
Software; access to CIC/Canada’s IT infrastructures; and any data in transit or at rest. Should a Cloud 
hosting model be used, it must meet, at a minimum, the Government of Canada security requirements for 
Protected B information. 


8.5. Managed Services: The Contractor may be requested to stand up and manage a contact centre 
on behalf of Canada, including but not limited to, telephony, tools, technology, and resources. The Task 
Authorization will explicitly identify the requested services and contract requirements. 


8.6. Professional Resources: The Contractor may be requested on an “as and when requested 
basis”, to provide professional resources to perform Work described in this statement of work or as further 
required in a TA. Any professional services will be requested through a validly issued TA. 


8.7. General Consultancy Services: Professional service support such as but not limited to project 
management services, business services, application services, information management/information 
technology services, telecommunication services as outlined in the issued TA. 


8.8. Maintenance and Support Services: The Contractor may be requested to provide maintenance 
and support services. Should these services differ from the Contract requirements, the Task Authorization 
will explicitly identify the requested services. 


8.9. Training: The Contractor may be requested to provide training to CIC personnel on any 
applications or services developed as a result of this Contract. 


8.10. Meeting and Reports: The Contractor may be requested to attend meetings virtually to discuss 
progress, timelines, cost and any other subject required by Canada. Such meetings and their frequency 
will be defined in the Task Authorization(s). 

8.11. Any other Work required by CIC in support of Canada’s response to the COVID-19 virus within 
the general scope of this Contract. All Work will be authorized through a validly issued Task 
Authorization. Each Task Authorization will outline in detail the scope of the work to be carried out by the 
Contractor. The location of the work and contractor facilities will be determined prior to the authorization 
of the Task Authorization. 


8.12. Government Furnished Equipment (GFE): Unless otherwise specified in a Task Authorization, 
Canada will not provide the Contractor any GFE. 


9, Government Support: 


Where Canada has a responsibilities related to the objectives stated in this Statement of Work, against 
which the Contractor will rely, it will be stated in the TA as appropriate. 


10. Deliverables: 
Deliverables shall be in accordance with the Task Authorization. The Licensed Software, prototype 
applications and any Work under this Contract must be delivered with its required functionality, 


configuration, customization, and this includes any other changes as may be required. 


11. Reporting 
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In addition to the timely submission of all deliverables and fulfillment of obligations specified within the 
Contract, it is the responsibility of the Contractor to facilitate and maintain regular communication with the 
Project Contact(s). Status updates, verbal or written, will be requested on a monthly basis over the course 
of the contract. Communication is defined as all reasonable effort to inform all parties of plans, decisions, 
proposed approaches, implementation, and results of work, to ensure that the project is progressing well 
and in accordance with expectations. Communication may include: phone calls; electronic mail; and 
meetings. In addition, the Contractor is to immediately notify the Project Contact(s) of any issues, 
problems or areas of concern in relation to any work completed under the contract, as they arise. 


12. Limitations and Constraints 


The Contractor must be ready to work with the Project Authority and other departmental personnel as 
required. Meetings between the Contractor and the Project and Technical authorities will be held at IRCC 
facilities located in the National Capital Region. Availability of IRCC personnel will be between the hours 
of 9 am and 5 pm, Monday to Friday. 


The Contractor must keep all documents and proprietary Crown information confidential and return all 
materials, including documents and files, belonging to IRCC upon completion of the contract to IRCC. 


All work performed will be subject to the inspection and acceptance by the Project Authority. All draft and 
final documents will be approved by the Project Authority prior to distribution. Should the work not meet 
the expectations of the Project Authority, the Contractor must re-submit revised (acceptable work) at no 
additional cost to IRCC. 


13. Official Languages 


The primary language of work is English, however work may be conducted in either Official Language 
(English and/or French). The deliverables (presentation and written report) will be in English. In-person 
presentations may be presented in either English or French. Any translations, if required, of materials 
created by the Contractor shall be the responsibility of the Project Authority. 


14. Travel 


Travel to, from or within the National Capital Region (NCR) will not be reimbursed for work being 
performed in the NCR. However, travel outside of the NRC may be required from time to time to perform 
some parts of the work. All such travel expenses must have the prior authorization of the Technical 
Authority and will be reimbursed in accordance with the Treasury Board Travel Directive. 


15. Availability of Personnel 

The Contractor certifies that he/she, its employees and subcontractors will be available to commence 
performance of the work from the Contract award date and will remain available to perform the work in 
relation to the fulfillment of this requirement. 


16. Client Support 


IRCC will provide access to departmental personnel in a timely manner, providing access to boardrooms 
and meeting rooms, and providing access to relevant documents. 


17. Work Location 

Work may be performed at either designed GC facilities in the NCR or at the Contractor's locations. 
However, the Contractor will be required to attend telephony or in-person meetings from time-to-time as 
requested by the Technical Authority on location at a designated GC facility. IRCC will provide work 
locations and meeting spaces within its facility for all onsite work and meetings. 
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APPENDIX A TO ANNEX A 


TASKING ASSESSMENT PROCEDURE 
[Not applicable to Method B Competitive TA Process] 


1. Where a requirement for a specific task is identified, a draft Task Authorization Form (TA Form) 
as attached at Appendix B to Annex A will be provided to the Contractor in accordance with the 
allocation methodology stated in the Contract Article titled "Allocation of Task Authorizations". 
Once a draft TA Form is received, the Contractor must submit to the Technical Authority a 
quotation of rates to supply the requested Resource Categories based on the information 
identified in the TA Form, as well as its corresponding proposed resource(s). The quotation must 
be signed and submitted to Canada within the time for response identified in the TA Form. The 
Contractor will be given a minimum of 2 working days (or any longer time period specified in the 
draft TA) turnaround time to submit a quotation. 


2: With each quotation the Contractor must propose the required number of resources and for each 
proposed resource the Contractor must supply a résumé, the requested security clearance 
information and must complete the Response Tables at Appendix C of Annex A applicable to the 
Resource Categories identified in the draft TA. The same individual must not be proposed for 
more than one Resource Category. The resumes must demonstrate that each proposed 
individual meets the qualification requirements described (including any educational 
requirements, work experience requirements, and professional designation or membership 
requirements). With respect to the proposed resources: 


(i) Proposed resources may be employees of the Contractor or employees of a 
subcontractor, or these individuals may be independent contractors to whom the 
Contractor would subcontract a portion of the Work. (Refer to Appendix D to Annex A, 
Certifications). 


(ii) For educational requirements for a particular degree, designation or certificate, Canada 
will only consider educational programmes that were successfully completed by the 
resource before the date the draft TA was first issued to the Contractor. 


(iii) For requirements relating to professional designation or membership, the resource must 
have the required designation or membership by the time of draft TA issuance and must 
continue, where applicable, to be a member in good standing of the profession or 
membership throughout the assessment period and Contract Period. Where the 
designation or membership must be demonstrated through a certification, diploma or 
degree, such document must be current, valid and issued by the entity specified in this 
Contract or if the entity is not specified, the issuer must have been an accredited or 
otherwise recognized body, institution or entity at the time the document was issued. 


(iv) For work experience, Canada will not consider experience gained as part of an 
educational programme, except for experience gained through a formal co-operative 
programme at a post-secondary institution. 


(v) For any requirements that specify a particular time period (e.g., 2 years) of work 
experience, Canada will disregard any information about experience if the résumé does 
not include the relevant dates (month and year) for the experience claimed (i.e., the start 
date and end date). Canada will evaluate only the duration that the resource actually 
worked on a project or projects (from his or her start date to end date), instead of the 
overall start and end date of a project or a combination of projects in which a resource 
has participated. 


(vi) A résumé must not simply indicate the title of the individual's position, but must 
demonstrate that the resource has the required work experience by explaining the 
responsibilities and work performed by the individual while in that position. Only listing 
experience without providing any supporting data to describe responsibilities, duties and 
relevance to the requirement, or reusing the same wording as the TA Form, will not be 
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considered "demonstrated" for the purposes of the assessment. The Contractor should 
provide complete details as to where, when, month and year, and how, through which 
activities/responsibilities, the stated qualifications / experience were obtained. In 
situations in which a proposed resource worked at the same time on more than one 
project, the duration of any overlapping time period will be counted only once toward any 
requirements that relate to the individual's length of experience. 


3: The qualifications and experience of the proposed resources will be assessed against the 
requirements set out in Appendix C to Annex A to determine each proposed resource's 
compliance with the mandatory criteria. Canada may request proof of successful completion of 
formal training, as well as reference information. Canada may conduct reference checks to verify 
the accuracy of the information provided. If reference checks are done, they will be conducted in 
writing by e-mail (unless the contact at the reference is only available by telephone). Canada will 
not consider a mandatory criterion met unless the response is received within 5 working days. On 
the third working day after sending out the e-mails, if Canada has not received a response, 
Canada will notify the Contractor by e-mail, to allow the Contractor to contact its reference directly 
to ensure that it responds to Canada within 5 working days. Wherever information provided by a 
reference differs from the information supplied by the Contractor, the information supplied by the 
reference will be the information assessed. A mandatory criteria will not be considered as met if 
the reference customer is not a customer of the Contractor itself (for example, the customer 
cannot be the customer of an affiliate of the Contractor). Nor will a mandatory criteria be 
considered met if the customer is itself an affiliate or other entity that does not deal at arm's 
length with the Contractor. Crown references will be accepted. 


4. During the assessment of the resources proposed, should the references for two or more 
resources required under that TA either be unavailable or fail to substantiate the required 
qualifications of the proposed resources to perform the required services, the Contractor's 
quotation may be found to be non-responsive. 


Only quotations that meet all of the mandatory criteria will be considered responsive. 


6. Once the quotation has been accepted by the Technical Authority, the TA Form will be signed by 
Canada and provided to the Contractor for signature. The TA Form must be appropriately signed 
by Canada prior to commencement of any work. The Contractor must not commence work until a 
validly issued TA Form (the Task Authorization) has been received, and any work performed in its 
absence is done at the Contractor's own risk. 
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APPENDIX B TO ANNEX A 


TASK AUTHORIZATION FORM 


ontractor 


| he 
a —— 
a RE ul} PR 
EE sl 


BACKGROUND 


DELIVERABLES 


3. Work Location: 
4. Invoice sent to: 
5. Travel Requirements: 


7. Other Conditions / Constraints: 


8. Level of Security Clearance 
Required for the Contractor 
Personnel: 


9. Contractor’s Response: 


a RE 
osteo TN 
i eee Taxes | 
tte Cabour Cost (C= A+B) | OOO 
Tota Travel & Living Cost (| 
Siam TA Price (E = © + D} | 
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Please note that consultants must not exceed the maximum number of days allocated in the TA. 


j Name, Title and Signature of Individual Authorized to 
Sign on Behalf of Contractor 
Signature: 


Date: 
(type or print) 


Signatures (Client) 


Name, Title and Signature of Technical Authority to 
Sign on Behalf of CIC 
Signature: 


Date: 
(type or print) 
Name, Title and Signature of CIC Procurement 
Representative to Sign on Behalf of CIC 

Signature: 


Date: 
(type or print) 


Name, Title and Signature of *Contracting Authority 
to Sign on Behalf of Public Works and Government 
Services Canada Signature: 


Date: 
(type or print) 


You are requested to sell to her Majesty the Queen in Right of Canada, in accordance with the terms and conditions set out herein, referred to 
herein, or attached hereto, the services listed herein and in any attached sheets at the price set out there of. 
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APPENDIX C TO ANNEX A 
RESOURCES ASSESSMENT CRITERIA AND RESPONSE TABLE 


To facilitate resource assessment, Contractors must prepare and submit a response to a draft Task 
Authorization using the tables provided in this Annex. When completing the resource grids, the specific 
information which demonstrates the requested criteria and reference to the page number of the resumé 
should be incorporated so that Canada can verify this information. The tables should not contain all the 
project information from the resume. Only the specific answer should be provided. 


P.1 Change Management Consultant, Level 1, 2 and 3 


Mandatory Technical Criteria Met/ Contractor’s Response 
Not Met | (Cross Reference to Resume 


MTC1 The Contractor must demonstrate using projects, that 
the proposed resource has the minimum number of years of 
experience specified below for the resource category identified 
in the Task Authorization (TA). 


a) Level 1 Resource: Three years within the past six years 
b) Level 2 Resource: Five years within the past ten years 
c) Level 3 Resource: Ten years within the past fifteen years. 


The Project must demonstrate that the resource provided 
services the same or similar to the tasks listed in the 
Statement of Work, Section 6.1 for the resource category 
identified in the TA. 


four months is acceptable. 

Level 3 Resource: Five projects each with a minimum 
duration of six months. If the project involved “new 
technologies’, then one project with a minimum duration 
of four months is acceptable. 


MTC2 The Contractor must demonstrate, using project 
descriptions, that the proposed resource has demonstrated 
experience in each of the technologies, software, tools and 
techniques identified in the TA as essential within the last ten 
years, as follows: 
Level 1 Resource: Two projects each with a minimum 
duration of six months. If the project involved “new 
technologies, then one project with a minimum duration of 
four months is acceptable. 
Level 2 Resource: Three projects each with a minimum 
duration of six months. If the project involved “new 
technologies, then one project with a minimum duration of 


Page 39 of 54 


000040 


Immigration, Refugees Immigration, Réfugiés 
i + il and Citizenship Canada et Citoyenneté Canada 
Information disclosed under the Access to Information Act 
L'information divulquée en vertu de la loi sur l'accès à l'information 


Contract: Buyer ID: 
B9220-210014/002/ZM 626ZM 


P.2 Enterprise Architect, Level 3 


Mandatory Technical Criteria Met/ Contractor’s Response 
Not Met | (Cross Reference to Resume) 


MTC1 The Contractor must demonstrate using projects, that 
the proposed resource has the minimum number of years of 
experience specified below for the resource category identified 
in the Task Authorization (TA). 

a) Level 3 Resource: Ten years within the past fifteen years. 
The Project must demonstrate that the resource provided 
services the same or similar to the tasks listed in the 
otatement of Work, Section 6.2 for the resource category 
identified in the TA. 


MTC2 The Contractor must demonstrate, using project 
descriptions, that the proposed resource has demonstrated 
experience in each of the technologies, software, tools and 
techniques identified in the TA as essential within the last ten 
years, as follows: 


a) Level 3 Resource: Five projects each with a minimum 
duration of six months. If the project involved “new 
technologies’, then one project with a minimum duration of 
four months is acceptable. 


P.5 Project Executive, Level 3 


Mandatory Technical Criteria Met/ Contractor’s Response 
Not Met | (Cross Reference to Resume) 


MTC1 The Contractor must demonstrate using projects, that the 
proposed resource has the minimum number of years of experience 
specified below for the resource category identified in the Task 
Authorization (TA). 

a) Level 3 Resource: Ten years within the past fifteen years. 

The Project must demonstrate that the resource provided services 
the same or similar to the tasks listed in the Statement of Work, 
Section 6.3 for the resource category identified in the TA. 


MTC2 The Contractor must demonstrate, using project descriptions, 
that the proposed resource has demonstrated experience in each of 
the technologies, software, tools and techniques identified in the TA 
as essential within the last ten years, as follows: 


a) Level 3 Resource: Five projects each with a minimum duration 
of six months. If the project involved “new technologies”, then 
one project with a minimum duration of four months is 
acceptable. 
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P.8 Project Leader, Level 2 and 3 


Mandatory Technical Criteria Met/ Contractor’s Response 
Not Met | (Cross Reference to Resume) 


MTC1 The Contractor must demonstrate using projects, that 
the proposed resource has the minimum number of years of 
experience specified below for the resource category identified 
in the Task Authorization (TA). 


a) Level 2 Resource: Five years within the past ten years 
b) Level 3 Resource: Ten years within the past fifteen years. 


The Project must demonstrate that the resource provided 
services the same or similar to the tasks listed in the 
otatement of Work, Section 6.4 for the resource category 
identified in the TA. 


MTC2 The Contractor must demonstrate, using project 
descriptions, that the proposed resource has demonstrated 
experience in each of the technologies, software, tools and 
techniques identified in the TA as essential within the last ten 
years, as follows: 
a) Level 2 Resource: Three projects each with a minimum 

duration of six months. If the project involved “new 

technologies, then one project with a minimum duration of 

four months is acceptable. 

Level 3 Resource: Five projects each with a minimum 

duration of six months. If the project involved “new 


technologies”, then one project with a minimum duration 
of four months is acceptable. 


P.9 Project Manager, Level 2 and 3 


Mandatory Technical Criteria Met/ Contractor’s Response 
Not Met | (Cross Reference to Résumé) 


MTC1 The Contractor must demonstrate using projects, that 
the proposed resource has the minimum number of years of 
experience specified below for the resource category identified 
in the Task Authorization (TA). 

a) Level 2 Resource: Five years within the past ten years 

b) Level 3 Resource: Ten years within the past fifteen years. 
The Project must demonstrate that the resource provided 
services the same or similar to the tasks listed in the 
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Statement of Work, Section 6.5 for the resource category 
identified in the TA. 


MTC2 The Contractor must demonstrate, using project 
descriptions, that the proposed resource has demonstrated 
experience in each of the technologies, software, tools and 
techniques identified in the TA as essential within the last ten 
years, as follows: 


a) Level 2 Resource: Three projects each with a minimum 
duration of six months. If the project involved “new 
technologies, then one project with a minimum duration of 
four months is acceptable. 

Level 3 Resource: Five projects each with a minimum 
duration of six months. If the project involved “new 
technologies”, then one project with a minimum duration 
of four months is acceptable. 


MTC1 The Contractor must demonstrate using projects, that 
the proposed resource has the minimum number of years of 
experience specified below for the resource category identified 
in the Task Authorization (TA). 


a) Level 1 Resource: Three years within the past six years 
b) Level 2 Resource: Five years within the past ten years 
c) Level 3 Resource: Ten years within the past fifteen years. 


The Project must demonstrate that the resource provided 
services the same or similar to the tasks listed in the 
Statement of Work, Section 6.6 for the resource category 
identified in the TA. 


MTC2 The Contractor must demonstrate, using project 
descriptions, that the proposed resource has demonstrated 
experience in each of the technologies, software, tools and 
techniques identified in the TA as essential within the last ten 
years, as follows: 


a) Level 1 Resource: Two projects each with a minimum 
duration of six months. If the project involved “new 
technologies, then one project with a minimum duration of 
four months is acceptable. 
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Level 2 Resource: Three projects each with a minimum 
duration of six months. If the project involved “new 
technologies, then one project with a minimum duration of 
four months is acceptable. 


Level 3 Resource: Five projects each with a minimum 
duration of six months. If the project involved “new 
technologies”, then one project with a minimum duration 
of four months is acceptable. 


Programmer / Software Developer, Level 1, 2 and 3 


Mandatory Technical Criteria Met/ Contractor's Response 
Not Met | (Cross Reference to Résumé) 


MTC1 The Contractor must demonstrate using projects, that 
the proposed resource has the minimum number of years of 
experience specified below for the resource category identified 
in the Task Authorization (TA). 


a) Level 1 Resource: Three years within the past six years 
b) Level 2 Resource: Five years within the past ten years 
c) Level 3 Resource: Ten years within the past fifteen years. 


The Project must demonstrate that the resource provided 
services the same or similar to the tasks listed in the 
Statement of Work, Section 6.7 for the resource category 
identified in the TA. 


MTC2 The Contractor must demonstrate, using project 


descriptions, that the proposed resource has demonstrated 
experience in each of the technologies, software, tools and 
techniques identified in the TA as essential within the last ten 
years, as follows: 


Level 1 Resource: Two projects each with a minimum 
duration of six months. If the project involved “new 
technologies, then one project with a minimum duration of 
four months is acceptable. 

Level 2 Resource: Three projects each with a minimum 
duration of six months. If the project involved “new 
technologies, then one project with a minimum duration of 
four months is acceptable. 

Level 3 Resource: Five projects each with a minimum 
duration of six months. If the project involved “new 
technologies’, then one project with a minimum duration 
of four months is acceptable. 
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A.11 Tester, Level 1, 2 and 3 


Mandatory Technical Criteria Met/ Contractor’s Response 
Not Met | (Cross Reference to Resume) 


MTC1 The Contractor must demonstrate using projects, that 
the proposed resource has the minimum number of years of 
experience specified below for the resource category identified 
in the Task Authorization (TA). 


a) Level 1 Resource: Three years within the past six years 
b) Level 2 Resource: Five years within the past ten years 
c) Level 3 Resource: Ten years within the past fifteen years. 


The Project must demonstrate that the resource provided 
services the same or similar to the tasks listed in the 
otatement of Work, Section 6.8 for the resource category 
identified in the TA. 


MTC2 The Contractor must demonstrate, using project 
descriptions, that the proposed resource has demonstrated 
experience in each of the technologies, software, tools and 
techniques identified in the TA as essential within the last ten 
years, as follows: 
Level 1 Resource: Two projects each with a minimum 
duration of six months. If the project involved “new 


technologies, then one project with a minimum duration of 
four months is acceptable. 

Level 2 Resource: Three projects each with a minimum 
duration of six months. If the project involved “new 
technologies, then one project with a minimum duration of 
four months is acceptable. 

Level 3 Resource: Five projects each with a minimum 
duration of six months. If the project involved “new 
technologies’, then one project with a minimum duration 
of four months is acceptable. 
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Information Management Architect, Level 3 


Mandatory Technical Criteria Met/ Contractor’s Response 
Not Met | (Cross Reference to Resume) 


MTC1 The Contractor must demonstrate using projects, that 
the proposed resource has the minimum number of years of 
experience specified below for the resource category identified 
in the Task Authorization (TA). 


a) Level 3 Resource: Ten years within the past fifteen years. 


The Project must demonstrate that the resource provided 
services the same or similar to the tasks listed in the 
otatement of Work, Section 6.9 for the resource category 
identified in the TA. 


MTC2 The Contractor must demonstrate, using project 
descriptions, that the proposed resource has demonstrated 
experience in each of the technologies, software, tools and 
techniques identified in the TA as essential within the last ten 
years, as follows: 


a) Level 3 Resource: Five projects each with a minimum 
duration of six months. If the project involved “new 
technologies’, then one project with a minimum duration 
of four months is acceptable. 


System Administrator, Level 2 


Mandatory Technical Criteria Met/ Contractor’s Response 
Not Met | (Cross Reference to Resume) 


MTC1 The Contractor must demonstrate using projects, that 
the proposed resource has the minimum number of years of 
experience specified below for the resource category identified 
in the Task Authorization (TA). 

a) Level 2 Resource: Five years within the past ten years 
The Project must demonstrate that the resource provided 
services the same or similar to the tasks listed in the 
Statement of Work, Section 6.10 for the resource category 
identified in the TA. 


MTC2 The Contractor must demonstrate, using project 
descriptions, that the proposed resource has demonstrated 


experience in each of the technologies, software, tools and 
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techniques identified in the TA as essential within the last ten 
years, as follows: 


a) Level 2 Resource: Three projects each with a minimum 


duration of six months. If the project involved “new 
technologies, then one project with a minimum duration of 
four months is acceptable. 


Technology Architect, Level 2 and 3 


Mandatory Technical Criteria Met/ Contractor’s Response 
Not Met | (Cross Reference to Résumé) 


MTC1 The Contractor must demonstrate using projects, that 
the proposed resource has the minimum number of years of 
experience specified below for the resource category identified 
in the Task Authorization (TA). 


a) Level 2 Resource: Five years within the past ten years 
b) Level 3 Resource: Ten years within the past fifteen years. 


The Project must demonstrate that the resource provided 
services the same or similar to the tasks listed in the 

Statement of Work, Section 6.11 for the resource category 
identified in the TA. 


MTC2 The Contractor must demonstrate, using project 
descriptions, that the proposed resource has demonstrated 
experience in each of the technologies, software, tools and 
techniques identified in the TA as essential within the last ten 
years, as follows: 


Level 2 Resource: Three projects each with a minimum 
duration of six months. If the project involved “new 
technologies, then one project with a minimum duration of 
four months is acceptable. 

b) Level 3 Resource: Five projects each with a minimum 
duration of six months. If the project involved “new 
technologies”, then one project with a minimum duration 

of four months is acceptable. 
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B.3 Business Consultant, Level 1, 2 and 3 


Mandatory Technical Criteria Met/ Contractor’s Response 
Not Met | (Cross Reference to Résumé) 


MTC1 The Contractor must demonstrate using projects, that 
the proposed resource has the minimum number of years of 
experience specified below for the resource category identified 
in the Task Authorization (TA). 


a) Level 1 Resource: Three years within the past six years 
b) Level 2 Resource: Five years within the past ten years 
c) Level 3 Resource: Ten years within the past fifteen years. 


The Project must demonstrate that the resource provided 
services the same or similar to the tasks listed in the 
Statement of Work, Section 6.12 for the resource category 
identified in the TA. 


four months is acceptable. 

Level 3 Resource: Five projects each with a minimum 
duration of six months. If the project involved “new 
technologies”, then one project with a minimum duration 
of four months is acceptable. 


MTC2 The Contractor must demonstrate, using project 
descriptions, that the proposed resource has demonstrated 
experience in each of the technologies, software, tools and 
techniques identified in the TA as essential within the last ten 
years, as follows: 
Level 1 Resource: Two projects each with a minimum 
duration of six months. If the project involved “new 
technologies, then one project with a minimum duration of 
four months is acceptable. 
Level 2 Resource: Three projects each with a minimum 
duration of six months. If the project involved “new 
technologies, then one project with a minimum duration of 
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APPENDIX D TO ANNEX A 
CERTIFICATIONS AT THE TA STAGE 


The following Certifications are to be used, as applicable. If they apply, they must be signed and 
attached to the Contractor's quotation when it is submitted to Canada. 


1. CERTIFICATION OF EDUCATION AND EXPERIENCE 


The Contractor certifies that all the information provided in the résumés and supporting material 

proposed for completing the subject work, particularly the information pertaining to education, 
achievements, experience and work history, has been verified by the Contractor to be true and accurate. 
Furthermore, the Contractor warrants that every individual proposed by the Contractor for the requirement 
is capable of performing the Work described in the Task Authorization. 


Print name of authorized individual & sign above Date 


2. CERTIFICATION OF AVAILABILITY OF PERSONNEL 


The Contractor certifies that, should it be authorized to provide services under this Task Authorization, 
the persons proposed in the quotation will be available to commence performance of the work within a 
reasonable time from the date of issuance of the valid Task Authorization, or within the time specified in 
the TA Form, and will remain available to perform the work in relation to the fulfillment of the requirement. 


Print name of authorized individual & sign above Date 


3. CERTIFICATION OF STATUS OF PERSONNEL 


If the Contractor has proposed any individual who is not an employee of the Contractor, the Contractor 
certifies that it has permission from that individual to propose his/her services in relation to the Work to be 
performed under this TA and to submit his/her résumé to Canada. At any time during the Contract Period 
the Contractor must, upon request from the Contracting Authority, provide the written confirmation, signed 
by the individual, of the permission that was given to the Contractor of his/her availability. Failure to 
comply with the request may result in a default under the Contract in accordance with the General 
Conditions. 


Print name of authorized individual & sign above Date 
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4. CERTIFICATION OF LANGUAGE 
The Contractor certifies that the proposed resource(s) in response to this draft Task Authorization is/are 


fluent in English. The individual(s) proposed must be able to communicate orally and in writing in English 
without any assistance and with minimal errors. 


Print name of authorized individual & sign above Date 
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ANNEX B 
BASIS OF PAYMENT 


The rates paid by Canada during the initial contract period will be the same as the rates paid during the 
contract option periods. All applicable taxes are extra. 


P.8 Project Leader Level 3 


P.9 Project Manager Level 2 
P.9 Project Manager Level 3 
A.1 Application / Software Architect Level 1 
A.1 Application / Software Architect Level 2 
A.1 Application / Software Architect Level 3 


A.6 Programmer / Software Developer Level 1 


A.6 Programmer / Software Developer Level 2 


A.6 Programmer / Software Developer Level 3 


Page 50 of 54 


000051 


Contract: 
B9220-210014/002/ZM 


ANNEX C 
SECURITY REQUIREMENTS CHECK LIST 


aie ante à des cores d'accés eenen E 


5 Se 


Page 51 of 54 


Immigration, Refugees Immigration, Réfugiés 
il + il and Citizenship Canada et Citoyenneté Canada 
Information disclosed under the Access to Information Act 
L'information divulquée en vertu de la loi sur l'accès à l'information 


Buyer ID: 
626ZM 


000052 


Immigration, Refugees Immigration, Réfugiés 
i + il and Citizenship Canada et Citoyenneté Canada 
Information disclosed under the Access to Information Act 
L'information divulquée en vertu de la loi sur l'accès à l'information 


Contract: Buyer ID: 
B9220-210014/002/ZM 626ZM 


it the appie be reed tn receive ant slam PROTECTED ando CLASSIFICD ioe 


° 


Page 52 of 54 


000053 


Contract: 
B9220-210014/002/ZM 


Hs 


‘the top and botons in the area de 


Page 53 of 54 


Immigration, Refugees Immigration, Réfugiés 
il + il and Citizenship Canada et Citoyenneté Canada 
Information disclosed under the Access to Information Act 
L'information divulquée en vertu de la loi sur l'accès à l'information 


Buyer ID: 
626ZM 


000054 


Immigration, Refugees Immigration, Réfugiés 
i + il and Citizenship Canada et Citoyenneté Canada 
Information disclosed under the Access to Information Act 
L'information divulquée en vertu de la loi sur l'accès à l'information 


Contract: Buyer ID: 
B9220-210014/002/ZM 626ZM 


Ê Tae 


i Miers den eines ees! 


nal aadrans. ~ Ages 


af subhaniQoc.gc.ca 


: 
£ 
B 


i] Ë 
Sema 


(Diagon des conssi Roue à 


Leda] Seek PURES fase Canis 


Page 54 of 54 


000055 


Immigration, Refugees Immigration, Réfugiés 
fi + il and Citizenship Canada et Citoyenneté Canada 
Information disclosed under the Access to Information Act 
L'information divulquée en vertu de la loi sur l'accès à l'information 


Solicitation Number: Amendment Number: Buyer ID: 


TASK AUTHORIZATION FORM 


Contractor: Contractor: [ACCENTURE nc. INC. | ACCENTURE inc. | Contract B9220-210014/002/ZM 
Financial et 54080-1001141-92746762 
Commitment Number (PR#): 158882 
7115615 Amendment 
dala 
IRCC Lead Candice Gallo / Michele Aziza- 
Magendo 


Description of the Project / Work Required — Hybrid Integration Platform (HIP): 
BACKGROUND: 


GCMS is the most critical application within IRCC, used worldwide to facilitate IRCC processes and programs. 
However, it is prone to stability and performance issues, and increasingly difficult to manage. The COVID-19 pandemic 
also exacerbated existing operational challenges as IRCC dealt with a growing volume of backlogged applications. 


Furthermore, there are new projects being initiated by IRCC in response to COVID-19 challenges that need to integrate 
ith the broader IRCC IT ecosystem. These include new intake capabilities for Temporary Resident and Citizenship 
programs. 


To alleviate the pressures created by the COVID-19 pandemic to pave the path toward digital solutions and to address 
the challenges currently faced by IRCC in GCMS integration, IRCC wishes to explore the implementation of a new 
Hybrid Integration Platform that will serve as the integration backbone for current and future integration. The Red Hat 
Fuse platform has been proposed as the solution to enable this new integration layer, bridging on-premise and new 
cloud capabilities into a unified platform that works cohesively together. 


This project will enable the foundational infrastructure for this new Hybrid Integration Platform, as well as implement 
priority integrations on the new platform. 


This Task Authorization will be managed under the broader Digital Platform Modernization (DPM) Phase 1 — Stabilize 
program, as the Foundation phase for the Hybrid Integration Platform. 


Given the complexity and business criticality of GCMS, it is impractical to simply jettison the legacy system to achieve 
Digital Transformation — there is a huge amount of business logic locked into it, and nearly two decades of functionality 
built in. Digital decoupling is the process of decoupling the digital capabilities that an organization desires from the 
technical realities of the deeply ingrained legacy systems. This allows the subsequent teams (legacy operations, and 
new digital services) to operate independently but with collaboration. Digital decoupling is an approach to Digital 
Transformation that maintains legacy systems, makes them accessible, synchronizes data to modern platforms, and 
enables / enhances digital capabilities. 


The Hybrid Integration Platform is intended not only to replace the existing legacy integration toolset; it is intended to be 
an enabler for Digital Transformation by decoupling the GCMS application ecosystem in preparation for future phases 
and other ongoing transformation initiatives. A microservices architecture is a key enabler to decoupling, in that 
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functionality currently locked within GCMS will be carved out and integrated into the microservices architecture, with the 
data synchronized between GCMS and the microservices. Thus, systems requiring data currently locked in GCMS 

ould instead interact with the data exposed through microservice APIs, with the microservice handling synchronization 
and reconciliation with GCMS through loosely coupled data integration processes. Over time, the synchronization to 
GCMS can be severed for those functions that have been migrated over to the new microservices architecture, thus 
enabling a gradual decommissioning of legacy systems. 


This decoupling approach enables agile delivery for new functionality, while acknowledging the complexity of the legacy 
environment and its release process. GCMS is currently limited to three releases per year. Through the proposed 
decoupling approach, new functionality can be built through microservices with more frequent releases while maintaining 
legacy integration with GCMS in alignment with its current release schedule. The scope of this phase of work is to build 
the foundational components to enable this form of delivery through implementation of the tooling and processes for 
microservices architecture. 


Activities 
The Contractor project team will support the following workstreams across the Hybrid Integration Platform project: 


e Project Management: 

o Manage Risks, Issues, Assumptions, and Dependencies across the Technical Debt Reduction program. 

o Provide milestone/deliverable related to Family Class Case Processing Tool Integration MVP in Cloud 
project 

o Provide detail project schedule, highlighting activities from now to the end of the TA 

o Contribute to weekly and bi-weekly status reporting. 

o Support additional activities as identified by the Technical Authority to help unblock operational issues. 

e Application Workstream: 

o Design and Build work, following the Agile methodology, to produce the design and build artifacts for the 
MVP integration solution as defined by the MVP Requirements endorsed in TA #4 Amendment 02. 

o DevOps support. 

o Promote and implement quality engineering practices for the subsequent phases of work. 

e Architecture Workstream: 

o In addition to the build of the Dev environment, the infrastructure team will build the automation scripts 
and support the Technical Authority’s infrastructure team on knowledge transfer. 

o The infrastructure team will collaborate with the application teams to ensure the infrastructure is 
configured to meet the functional and technical requirements required for the MVP. 

o Work with the Technical Authority's Enterprise Architecture capability to discover, ideate, and develop 
opportunities for enterprise adoption. 

e Security Workstream: 

o In addition to the deliverables required by the Security Assessment & Authorization process, the security 
team will collaborate with the Technical Authority’s IT Security team to ensure continued alignment with 
the identified security controls and requirements. 

e Change Management Workstream: 

o The Change Management team will work alongside the broader Technical Debt Reduction Change 
Management team to ensure alignment of deliverables with other TDR initiatives. 

o Provide coaching and guidance to introduce agile transformation throughout the Technical Debt 
Reduction program. 


Deliverables 


Deliverable FOP Delivery 
Workstream Description Schedule 


HIP Project Status Status Reports contain information on overall Weekly/Bi-weekly 


Project Reports project accomplishments for the period, as well as 
Management performance measures, risks, issues, and other 
information that may be appropriate for status 


Page2of9 
000057 


Immigration, Refugees Immigration, Réfugiés 
fi + il and Citizenship Canada et Citoyenneté Canada 
Information disclosed under the Access to Information Act 
L'information divulquée en vertu de la loi sur l'accès à l'information 


Solicitation Number: Amendment Number: Buyer ID: 
communication. Status Reports support project 
controlling and its monitoring process. 


Project Schedule e Maintain and provide detail project schedule to | Weekly/Bi-weekly 
outline activities from now until the end of TA 
e Include milestones/deliverable related to 
Family Class Case Processing Tool Integration 
MVP in Cloud project 
Functional Design - MVP | With a user requirement focus this document will September 24, 
define behaviours, data inputs, and business 2021 
processes and how the system will respond to 
inputs regarding the Family Class MVP. 
Domain-Driven Design Domain-Driven Design is a document that provides september 24, 
structure around events by identifying natural 2021 
boundaries within the organization. The document 
will assess domains and sub-domains, provide high 
level application context, and define the ubiquitous 
Application language. In addition, a comparison will be done 
done between storing data in a Service vs OCS 
(Local Storage) 
system Requirement - This document is aimed at providing context on October 15, 2021 
MVP how the system will be implemented to deliver 
functional requirements for the Family Class MVP. 
Data Architecture The data architecture blueprint outlines the model, October 15, 2021 
Blueprint policies, rules, and standards that govern 
collections, storage, arrangement, integration and 
use of data. 
Support Build of Test Provide guidance and support to IRCC Operation October 15, 2021 
(Cloud) Environment(s) Teams to develop Test environment on AWS cloud 
infrastructure to support MVP development and 
testing activities. 
Security Solution A document emphasizes the security points that September 24, 
Architecture Document need to be considered for the solution and provides 2021 
Draft a means to collect security information from 
documents such as the application and technology 
blueprints. 


High-Level Security Assessment of security tools to provide options on October 15, 2021 
Tools Assessment (Draft) | which one would best satisfy IRCC Security 
Requirements. 


Communication & The Communication & Engagement Plan is a October 15, 2021 
Engagement Plan document that will include a detailed engagement 
and communication plan based on the Stakeholder 
Assessment findings (impact level and influence 
Change level). The plan will include key messages and 


Architecture 


Security 


Management timelines for the project and details of impacts to 
each stakeholder. Based on this information, a 
matrix will be followed to determine the 
communication approach (i.e. enlist, engage, 
inform, or involve). 


RACI Matrix 


Responsibility and accountability for key project activities are highlighted as per the below. 
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“pP 


“R?” = Responsible, “A” = Accountable, “C” = Consulted, and “I” = Informed 


Activity . Technical Shared -Contractor 
Authority Services : 
Canada 


R, À 
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Deliverable Inspection and Acceptance: The Project Lead, on behalf of the Technical Authority, will 
inspect and accept the deliverables within 3 business days of submission from the Contractor. The 
Deliverable will be deemed accepted after two (2) weeks from the date all Deliverables were submitted to 
the Technical Authority. 


johnson, 


IRCC.FINInvoices-FacturesFIN.IRCC@cic.gc.ca [send copy 
of invoice to: carole.holden@tpsgc-pwgsc.gc.ca] 


N/A — All work to be conducted remotely. 
English. 


8. Level of Security Clearance Required for the Reliability Status. 


Contractor Personnel: 
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9. Contractor’s Response: 


9.1 Milestone Payment Schedule 


Payment Milestone Payment Date | Firm Price Amount (Taxes Extra 


Completion of: 
e Domain-Driven Design 
Security Solution Architecture Document OSIZAIADAN 
Functional Design - MVP 


Completion of: 
e Communication & Engagement Plan 
e Data Architecture Blueprint 10/15/2021 
e Support Build of Test (Cloud) Environment 
e System Requirement - MVP 


Oo o Ta $1,010,250 


9.2 Total Cost 


P.5 Project Executive Level 3 
P.5 Project Executive Level 3 
P.5 Project Executive Level 3 


P.2 Enterprise Architect Level 
3 


P.8 Project Leader Level 3 
P.9 Project Manager Level 2 
P.9 Project Manager Level 2 


Consultant Level 2 
Consultant Level 2 
Level 2 
Level 2 
Architect Level 3 
Architect Level 3 


Level 1 
Level 2 


A.1 Application / Software 
Architect Level 3 
1.11 Technology Architect 
Level 2 
P.2 Enterprise oe Level TBC 


P.2 Enterprise ee Level 
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oo | SubTotal of TA (Taxes Extra) (A): $1,010,250.00 
CE PE Applicable Taxes (B): $151,284.94 
a ee Total Cost of TA (Taxes Included) (C= A + B): $1,161,534.94 


9.3 Key Contract Assumptions and Dependencies: 


Assumptions 

e The applicable basis of payment is a Firm TA Price for the tasks and deliverables identified in Section 1 

e The applicable method of payment is Firm Price — Milestone Payments as outlined in Section 9.1 

e Contractor personnel will not have access to the IRCC production environment and production data, including 
but not limited to Personal Identifiable Information (PII) data. Any communication with Contractor will require the 
Technical Authority to ensure that no production or PII data is present. 

e The Technical Authority will be responsible for deploying the Hybrid Integration Platform integrations into the 
production environment, and subsequently will be responsible for the operations, support, and maintenance. 

e Contractor personnel will not be part of the production operations and maintenance support for the production 
environment. 

e The project will be executed remotely with all working sessions, meetings, and workshops to be conducted 
virtually. Further details are provided in Appendix 1 (“Remote Work Protocols”). 

e The Technical Authority will be responsible for IRCC technology and business executive stakeholder availability 
for timely decision-making throughout the project. 

e The Technical Authority will be responsible for timely participation of IRCC technology and business 
stakeholders in planned working sessions, workshops, interviews, meetings, and demos throughout the project. 

e The Contractor and/or IRCC may propose a change to the scope, terms or conditions of this Task Authorization 
and such change shall only be effective when it is set forth in a writing executed by authorized representatives o 
all Parties (“TA Amendment’). Once approved, such a change will be deemed to supplement or modify, as 
applicable, the terms and conditions of this TA to which it pertains. 

e This Task Authorization does not include any changes required to the user interfaces or required website 
changes. 

e On-premise infrastructure and network configuration will be provisioned and managed by SSC and will be 
provisioned in a timely manner and in-line with the proposed timeline for this project. 


Dependencies: 

e Environment access and domain credentials for the Contractor team members to be provided by IRCC’s 
infrastructure, security, and technology operations teams within two days of project start-up including access to 
following applications: 

o Backlog management tool for the project (Azure DevOps Boards, Jira); 
o Development tools (Eclipse IDE, Visual Studio, Code Repository); 

e Production deployment and rollout to be led by the IRCC infrastructure and technology operations teams, with 

support and guidance from the Contractor on setting up the deployment processes. 


Accenture’s performance depends upon Authority’s timely performance of its responsibilities, including: 

a) its responsibility for its operation and use of Deliverables, 

b) for obtaining required consents, 

c) ensuring that the scope of Services and Deliverables meet Authority’s requirements, and 

d) obtaining all necessary consents from third parties required for Contractor to perform its obligations under this 
Agreement. 
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Solicitation Number: Amendment Number: Buyer ID: 


In the event of a delay or failure by the Authority in meeting its responsibilities (or the delay or failure of the Authority ’s 
employees, agents or contractors, not including Contractor) that causes an increase in the time, effort or resources 
necessary for Contractor to perform the Services, then: 
a. Contractor will not be in default or liable for the portion of any damages or loss resulting from such failure or 
delay; and 
b. the Authority and Contractor will modify the Task Authorization reflective of an equitable adjustment to adjust the 
price, price ceiling, scope and/or schedule in an executed Task Authorization Amendment 


Appendix 1 
Remote Work Protocols 


This Appendix 1 sets out the remote work protocols to be followed by the Parties. In response to employee health and 
safety concerns related to the COVID-19 outbreak, the Parties have agreed that the Contractor will implement a remote 

ork solution in which, effective November 30, 2020, contractor personnel performing services under this Task 
Authorization will work remotely using the Contractor and/or IRCC provided laptops. 


The Parties acknowledge that implementation of a remote work model will necessarily impact the services, and agree 
that: 
e Contractor personnel covered by the remote work solution will be advised of the Remote Work Protocols; 
e Contractor will provide training to any Contractor personnel working remotely that covers the Remote Work 
Protocols; 


Contractor will be responsible for security incidents arising from the implementation of the agreed remote work solution 
to the extent caused by Contractor failure to comply with the Remote Work Protocols. For purposes of the agreed 
remote work solution, Contractor will not be responsible for complying with any security requirements that differ or 
conflict with the Remote Work Protocols. 


orkstations: 

e IRCC and Accenture will implement controls for all workstations/laptops on IRCC and Accenture provided 
devices, respectively, that are used in connection with service delivery/receipt incorporating the following: 
Encrypted hard drive; 

e Software agent that manages overall compliance of workstation and reports a minimum on a monthly basis to a 
central server; 

e Patching process to ensure workstations are current on all required patches; 

e Ability to prevent non-approved software from being installed (e.g., peer-to-peer software); 

e = Antivirus with a minimum weekly scan; 

e Firewalls installed: 

e Data Loss Prevention tool: and 

e Web filtering. 


Access Control: 
The Parties will comply with the following controls for their respective infrastructure: 


e Enable two-factor authentication for their respective VPNs; 

e IRCC will promptly provide authentication credentials for Accenture personnel, including any additional 
requirements to support IRCC’s two-factor authentication; 

e Promptly deactivate authentication credentials where such credentials have not been used for a period of time 
(such period of non-use not to exceed six months); 

e Deactivate authentication credentials upon notification that access is no longer needed (e.g., employee 
termination, project reassignment, etc.) within two business days; and 
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Solicitation Number: Amendment Number: Buyer ID: 


e Manage the access controls using the least privilege access protocols where applicable. 


Connectivity: 

e Where Accenture personnel connect to Accenture networks and infrastructure, Accenture is responsible for 
applying Accenture standard technical and organizational security controls to such Accenture-provided 
workstation/laptop and the Accenture environment. 

Where Accenture personnel are using Accenture or IRCC provided laptops and accessing the IRCC network, 
environments and systems, IRCC is responsible for applying IRCC’s standard technical and organizational 
security controls in respect of such network, environments and systems to the IRCC’s network and 
environments. 

Accenture cannot confirm that the wireless network used by such Accenture personnel is protected with agreed 
upon security standards. 


IRCC Standards: 
To the extent reasonably possible, Contractor personnel working remotely will continue to abide by the applicable IRCC 
policies and standards in performing the Services. Such policies govern and control within the IRCC’s systems and 


Name, Title and Signature of Individual Authorized 
to Sign on Behalf of Contractor 


_ Pierre Dupont, ; 
(type or print) Managing Director Date: August 25, 2021 


Signatures (Client) 


Name, Title and Signature of Technical Authority Digitally signed by 


to Sign on Behalf of CIC m, Oma Najm, Omar 
Naj F Date: 2021.08- 2021.08.26 


(Candice Gallo) Date: 


Signatur 


Name, Title and Signature of CIC Procurement 
Representative to Sign on Behalf of CIC 


Digitally signed by 
St ran g emor Strangemore, Jessica 


Date: 202T.08.26 


(type or print) Date: €, Jessica 12:54:33 -04'00' 


Signature: 


Name, Title and Signature of Contracting Digitally signed by: 


Holden, Carole 
Authority to Sign on Behalf of Public Works and Carole Holder Date: 2021.09.02 09:37: 
Government Services Canada Signature: 58 -04'00' 


(type or print) Date: 


You are requested to sell to her Majesty the Queen in Right of Canada, in accordance with the terms and 
conditions set out herein, referred to herein, or attached hereto, the services listed herein and in any attached 
sheets at the price set out there of. 
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EE Mindwire Systems Ltd | Contract Number: B8986-1 70400/002/ZM 


Commitment Number onca Financial Coding: 84646762-9998-0140- 
Vote 1 - Generic 54080 
Task Number: 7115352 Amendment Number: SS 
June 29, 2021 Response required by: | July 2, 2021 


Manager: 
Category: ERP Functional Analyst — Siebel Level 3 -> RESSOURCES** 
Description of the Project / Work Required: 


The Contractor’s resource to provide professional services in support of the maintenance of the Global 
Case Management (GCMS) System interfaces. This Task Authorization covers the effort expected to be 
provided for the following initiatives: 


Release 26 is expected to be implemented in Production in November 2021, followed by minor and 
emergency releases to ensure application solution stability and performance. ‘The release content is not 
fully determined, however some of the release deliverables are implementing PPMI Passport Pro = 
Modernization - Intake Tool Project, Passport Abroad, Asylum Modernization, Online functionalit 
Enhancements, Portal Review, Architecture Improvement/Innovation, GCMS functionality 
enhancements, International Experience Canada enhancements, CIT Improvements, TR eApp, TFS 
Source Code Cleanup, C2C changes to streamline visitor applications, xpress Entry Enhancements, 
Enhancement to eTA functionality, Usability Enhancement and Digital Platform Modernization. 


Release 27 is expected to be implemented in Production in March 2022, followed by minor and 
emergency releases to ensure application solution stability and performance. Content to be determined. 


Release 28 is expected to be implemented in Production in June 2022, followed by minor and 
emergency releases to ensure application solution stability and performance. Content to be determined. 


Tasks: 


1. Produce Siebel graphical user interface (GUI), Adobe form, Real-time/Near Real-time/Bulk load 
Interface, and Web solution System Use Cases and Functional Designs in relation to assigned 
change requests/bugs based on input from business architecture, system development & system 
architecture. 

a. Using existing repository designs, come up with a workable Siebel GUI, Adobe form, 
Real-time/Near Real-time/Bulk load Interface, and Web solution functional design based 
on input from all stakeholders. 

b. Use Oracle Business Intelligence software integrated with Sparx Enterprise Architecture 
to determine impacts of changes to existing designs. 

c. Organize and lead elaboration discussions around specific change requests. 
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Produce and maintain System Use Case Diagrams to support Business Processes and any 
changes required to them. 
Coordinate mock up changes as a result of elaboration discussions. 
Identify and outline all work required by downstream groups in order to implement the 
necessary changes. 
g. Produce elaboration session workbooks for loading into requirements/design repository. 
h. Lead design reviews with all stakeholders. 
Respond to any functional design questions from any/all stakeholders. 
Identify, coordinate, and create internal team design change requests as a result of any errors 
made. 
Participate and provide input in process improvement initiatives related to the portfolio’s 
“Application Lifecycle Model”. 


The following deliverables are required: 


1. Develop and produce documentation for system solution design specifications; 

2. Provide weekly Status report to the management team and technical authority 
identifying accomplishments during the reporting period, outstanding issues and 
planned activities for next time period; status reporting will be through a variety of 
media, including but not limited, to MS Word, MS Outlook, Visual Studio Team 
Foundation Server task item and weekly project status meeting; 

3. Provide all source code associated with the above work activities. 


3. Work Location: 300 Slater Street, Ottawa, ON K1A 1L1 


4. Invoice sent to: Via email to: 


IRCCLFINinvoices-FacturesFiN [RCC @cic ec. 


5. Travel Requirements: None 


| 6. Language Requirements: — | | 6. Language Requirements: — | Requirements: English Essential 


7. Other Conditions / Constraints: | Work may be required outside normal working hours. 
8. Level of Security Clearance 

Required for the Contractor Reliability 

Personnel: 


9, Contractor’s Response: 


ERP Functional Analyst — 
Siebel Level 3: 
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ERP Functional Analyst — 
Siebel Level 3: 
ERP Functional Analyst — 
Siebel Level 3: 


cnr runcuurnial Analyst = 


Siebel Level 3: 


ERP Functional Analyst — 
Siebel Level 3: 


od Btirato Cost (A): | $1,050,000-00 
_______fplicable Taxes (6): | 5187,237.50 
Tote Labour Cost (C= À + By] O 81,207,287.50 
rota raver Living Cost | 


| Maximum TA Price (E = C + D): $1,207,237.50 


Please note that consultants must not exceed the maximum number of days allocated in the TA. 


Name, Title and Signature of Individual Authorized to 
Sign on Behalf of Contractor 


Signature: _ 
Aimee McCarthy, SVP, Delivery 
Date: July 2, 2021 


(type or print) 


11. Approval = Signing Authority D 


Signatures (Client) 
Name, Title and Signature of Technical Authority to 


Sign on Behalf of Digitally signed by 
Signature: Anderson Anderson, Phil 


Phil ~ Date: 2021.07.05 
Alain Roy, Director, Product Delivery Passport and Date: | 10:48:15 -04'00' 


Citizenship, IT DevOps 


Name, Title and Signature of CIC Procurement 
Representative to Sign on Behalf of CIC Lafontaine Sigrauenumériaue de 


Lafontaine, Micheline 


Signature: MA =| li Date.: 2021.07.05 


Micheline Lafontaine Date: 


| Signatures (PWGSC) 


Name, Title and Signature of “Contracting Authority 
: : Digitally signed by: Cook, Gail 
to Sign on Behalf of Public Works and Government DN CN esa A SCAG 


Services Canada Signature: á ., ff “ecou-Pwescresec 
A ia à ate: 2021.07.05 13:14:02 - 


Date: 


(type or print) 


You are requested to sell to her Majesty the Queen in Right of Canada, in accordance with the terms and conditions set out herein, referred to 
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Contractor: Mindwire Systems Ltd | Contract Number: B8986-1 70400/002/ZM 


Commitment Number (PR#): Financial Coding: 84646 /762-9998-0140- 
Vote 1 - Generic 54080 
Task Number: 7115352 Amendment Number: 
October 5, 2021 Response required by: | October 7, 2021 


AMD-001 is raised to decrease the level of effort by for resource | 


Manager: 
Category: ERP Functional Analyst — Siebel Level 3 - * RESSOURCES** 
Description of the Project / Work Required: 


The Contractor’s resource to provide professional services in support of the maintenance of the Global 
Case Management (GCMS) System interfaces. This Task Authorization covers the effort expected to be 
provided for the following initiatives: 


Release 26 is expected to be implemented in Production in November 2021, followed by minor and 
emergency releases to ensure application solution stability and performance. The release content is not 
fully determined, however some of the release deliverables are implementing PPMI Passport Propran 
Modernization - Intake Tool Project, Passport Abroad, Asylum Modernization, Online functionality 
Enhancements, Portal Review, Architecture Improvement/Innovation, GCMS functionality 
enhancements, International Experience Canada enhancements, CIT Improvements, TR eApp, TFS 
Source Code Cleanup, C2C changes to streamline visitor applications, Express Entry Enhancements, 
Enhancement to eTA functionality, Usability Enhancement and Digital Platform Modernization. 


Release 27 is expected to be implemented in Production in March 2022, followed by minor and | 
emergency releases to ensure application solution stability and performance. Content to be determined. 


Release 28 is expected to be implemented in Production in June 2022, followed by minor and 
emergency releases to ensure application solution stability and performance. Content to be determined. 


Tasks: 


1. Produce Siebel graphical user interface (GUI), Adobe form, Real-time/Near Real-time/Bulk load 
Interface, and Web solution System Use Cases and Functional Designs in relation to assigned 
change requests/bugs based on input from business architecture, system development & system 
architecture. 

a. Using existing repository designs, come up with a workable Siebel GUI, Adobe form, 
Real-time/Near Real-time/Bulk load Interface, and Web solution functional design based 
on input from all stakeholders. 
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Use Oracle Business Intelligence software integrated with Sparx Enterprise Architecture 
to determine impacts of changes to existing designs. 
Organize and lead elaboration discussions around specific change requests. 
Produce and maintain System Use Case Diagrams to support Business Processes and any 
changes required to them. 
Coordinate mock up changes as a result of elaboration discussions. 
Identify and outline all work required by downstream groups in order to implement the 
necessary changes. 
g. Produce elaboration session workbooks for loading into requirements/design repository. 
h. Lead design reviews with all stakeholders. 
Respond to any functional design questions from any/all stakeholders. 
Identify, coordinate, and create internal team design change requests as a result of any errors 
made. 
Participate and provide input in process improvement initiatives related to the portfolio’s 
“Application Lifecycle Model”. 


The following deliverables are required: 


1. Develop and produce documentation for system solution design specifications; 

2. Provide weekly Status report to the management team and technical authority 
identifying accomplishments during the reporting period, outstanding issues and 
planned activities for next time period; status reporting will be through a variety of 
media, including but not limited, to MS Word, MS Outlook, Visual Studio Team 
Foundation Server task item and weekly project status meeting; 

3. Provide all source code associated with the above work activities. 


3. Work Location: 300 Slater Street, Ottawa, ON K1A 1L1 


4. Invoice sent to: Via email to: 


RCC. FiINinvoices-FacturesFiN IRCC@ 


5. Travel Requirements: 
6. Language Requirements: English Essential 


7. Other Conditions / Constraints: | Work may be required outside normal working hours. 
8. Level of Security Clearance 

Required for the Contractor Reliability 

Personnel: 


9. Contractor’s Response: 
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s.20(1)(b) 


ERP Functional Analyst — 
Siebel Level 3 


ERP Functional Analyst — 

Siebel Level 3 

EKF Functonal Analyst — 

Siebel Level 3 

cnr runvuural Analyst — 

Siebel Level 3 | 
ERP Functional Analyst — 

Siebel Level 3 


AMENDMENT 001 


ERP Functional Analyst — -$193, 725.00 
Siebel Level 3 


plicable Taxes (6): [$128,227.18 
Tota Labour Cost (C= A+ 8): | $984,502.18 
Total Travel Living Cost(0):[ a 
Mairi TA Price (= C+D): | $084,502.18 


Please note that consultants must not exceed the maximum number of days allocated in the TA 


g 
Sign on Behalf of Contractor 
Aimee McCarthy Signature: __ 


Senior VP, Delivery Date: October 5, 2021 
(type or print) 
11. Approval -Signing Author O SoS S  oSoSSoSSSSSSSSS 


Name, Title and Signature of Technical Authority to 
Sign on Behalf of 


Digitally signed by 


Signature: Roy, Alain? Alain 
4 Date: 2021.10.05 


Alain Roy, Director, Product Delivery Passport and | Date: Z 17:15:21 -0400 
Citizenship, IT DevOps 


Name, Title and Signature of CIC Procurement 
Representative to Sign on Behalf of CIC 


Signature: Lafontaine Signature numérique de 


I Lafontaine, Micheline 
Date : 2021.10.06 


Mich el ine 07:39:19 -04'00' 


Micheline Lafontaine Date: 
(type or print) 


Signatures (PWGSC) 
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Name, Title and Signature of “Contracting Authority 
to Sign on Behalf of Public Works and Government 


Services Canada Signature: À M HH an Digitally signed 
7 by Mullen, Aliria 


Date: __Date:-2021-10-15 


Iria 07:38:14 -04'00' 
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Public Works and Travaux publics et s.19(1) s.20(1)(b) 


iv 


Government Services 
Canada Canada 
Purchasing Office - Bureau des achats: 
Public Works and Government Services Canada 
Ontario Region 

10th Floor, 4900 Yonge Street 

Toronto 

Ontario 

M2N 6A6 


CONTRACT - CONTRAT 


You are requested to sell to Her Majesty the Queen 

in right of Canada, in accordance with the terms and conditions 
set out herein, referred to herein or attached hereto, the goods, 
services, and construction listed herein and on any attached 
sheets at the price or prices set out therefor. 


Nous vous demandons de vendre a Sa Majesté 

la Reine du chef du Canada, aux conditions énoncées ou 
incluses par référence dans les présentes, et aux annexes 
ci-jointes, les biens, services et construction énumérés dans 

les présentes, et sur toute feuille ci-annexée, au(x) prix indiqué(s). 


The Vendor/Firm hereby accepts/acknowledges this 

contract. 

Le fournisseur/entrepreneur accepte ie présent contrat/en 
77 


accuse réception. A en lo D 
tres, EA a 
Signature Date oY /. Z Z2 j 


Name, tite u pcroun authorized to sign (type or print) 
Nom et titre du signataire autorisé (taper ou imprimer) 


Comments - Commentaires 


Vendor/Firm Name and Address 


Raison sociale et adresse du 
fournisseur/de l'entrepreneur 


Xpera Risk Mitigation & Investigation LP 
207-2650 Queensview Drive 

Ottawa 

Ontario 

K2B8H6 

Canada 


Canada 


Services gouvernementaux 


Title - Sujet 

Temporary Hotel Accommodation & Related Services 
Contract No. - N° du contrat 
B8179-220130/001/TOR 


Client Reference No. - N° de référence du client 
B8179-220130 


Date 
2021-08-27 


Requisition No. - N° de la demande 
B8179-220130 


File No. - N° de dossier CCC No./N° CCC - FMS No./N° VME 
TOR-1-44043 


Financial Code(s) 
Code(s) financier(s) 
0500-0140-6721-8179-1001163 


GST/HST 
TPS/TVH 


F.O.B. - F.A.B. 
Destination 


GST/HST - TPS/TVH Duty - Droits 
Included - Inclus Included - Inclus 


Destination - of Goods, Services, and Construction: 
Destination - des biens, services et construction: 


DEPARTMENT OF CITIZENSHIP AND IMMIGRATION 
365 Laurier Avenue West 

Ottawa 

ON 

KIAILI 

Canada 


invoices - Original and two copies to be sent to: 
Factures - Envoyer l'original et deux copies à: 


DEPARTMENT OF CITIZENSHIP AND IMMIGRATION 
365 Laurier Avenue West 

Ottawa 

ON 

KIAILI 

Canada 


Address Enquiries to: - Adresser toutes questions à: Buyer Id - Id de l'acheteur 
Grozdanovski, Tase tor016 


Telephone No. - N° de téléphone FAX No. - N° de FAX 


(647) 926-3756 ( ) T - 
Currency Type - Devise 
CAD 


Total Estimated Cost - Coût total estimatif 
$3,24 1,246.80 

Digitally signed by: Grozdanovski, Tase 
DN: CN = Grozdanovski, Tase C = CA 


For the Minister - Pour le Ministre Grozdanovski, 
Tase /O/= GC OU = PWGSC-TPSGC 


Date: 2021.08.27 14:28:07 -04'00' 
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Contract No. - N° de contrat Amd, No, - N° de la modif. Buyer ID - Id de l'acheteur 
B8179-220130/001/TOR tor016 


Client Ref. No. - N° de réf, du client File No. - N° du dossier CCC No./N° CCC - FMS No./N° VME 
B8179-220130 TOR-1-44043 


TABLE OF CONTENTS 


Statement of Work 

Standard Clauses and Conditions 

Term of Contract 

Authorities 

Proactive Disclosure of Contracts with Former Public Servants 
Payment 

Invoicing Instructions 

Certifications and Additional Information 
Applicable Laws 

10. Priority of Documents 

11. SACC Manual Clauses 

12. Insurance — Specific Requirements 

13. Dispute Resolution 


ONUA ON => 


List of Annexes: 


Annex A Statement of Work 
Annex B Basis of Payment 
Annex C Insurance Requirements 
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Contract No. - N° de contrat Amd. No. - N° de la modif, Buyer 1D - Id de l'acheteur 
B8179-220130/001/TOR tor016 

Client Ref. No. - N° de réf. du client File No, - N° du dossier CCG No./N° CCC - FMS No./N° VME 
B8179-220130 TOR-1-44043 

1. Statement of Work 


The Contractor must perform the Work in accordance with the Statement of Work at Annex "A". 


2. Standard Clauses and Conditions 


All clauses and conditions identified in the Contract by number, date and title are set out in the Standard Acquisition 
Clauses and Conditions Manual (https://buyandsell.gc.ca/policy-and-guidelines/standard-acquisition-clauses-and- 
conditions-manual) issued by Public Works and Government Services Canada. 


2.1 General Conditions 


2035 (2020-05-28), General Conditions — Higher Complexity - Services, apply to and form part of the 
Contract. 


3. Term of Contract 

Period of the Contract 

The period of the Contract is from August 27, 2021 to September 17, 2021 inclusive. 
4, Authorities 
4.1 Contracting Authority 


The Contracting Authority for the Contract is: 


Name: Tase Grozdanovski 

Title: Supply Team Leader 

Organization: Public Works and Government Services Canada 
Procurement Branch, Ontario Region 

Address: 4900 Yonge Street 
Toronto, ON M2N 6A6 

Telephone: 647- 926-3756 

E-mail address: tase.grozdanovski@pwgsc-tpsgc.gc.ca 


The Contracting Authority is responsible for the management of the Contract and any changes to the 
Contract must be authorized in writing by the Contracting Authority. The Contractor must not perform work in 
excess of or outside the scope of the Contract based on verbal or written requests or instructions from 
anybody other than the Contracting Authority. 


4.2 Project Authority 


The Project Authority for the Contract is: 


Name: Nathalie Proulx 
Title: DCFO and DG Financial Operations and Procurement 
Organization: Immigration, Refugee, and Citizenship Canada 


The Project Authority is the representative of the department or agency for whom the Work is being carried 
out under the Contract and is responsible for all matters concerning the technical content of the Work under 
the Contract. Technical matters may be discussed with the Project Authority, however the Project Authority 
has no authority to authorize changes to the scope of the Work. Changes to the scope of the Work can only 
be made through a contract amendment issued by the Contracting Authority. 

Page 2 of 15 
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Contract No. - N° de contrat Amd, No, - N° de la modif, Buyer ID - Id de l'acheteur 
B8179-220130/001/TOR tor016 

Client Ref. No. - N° de réf. du client File No. - N° du dossier CCC No./N° CCC - FMS No./N® VME 
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4.3 Technical Authority 


The Technical Authority for the Contract is: 


Name: Cathie Giroux 
Title: A/Director, Domestic Network 
Organization: Immigration, Refugee, and Citizenship Canada 


The Technical Authority named above is the representative of the department or agency for whom the Work 
is being carried out under the Contract and is responsible for all matters concerning the technical content of 
the Work under the Contract. Technical matters may be discussed with the Technical Authority, however the 
Technical Authority has no authority to authorize changes to the scope of the Work. Changes to the scope of 
the Work can only be made through a contract amendment issued by the Contracting Authority. 


4.4 Contractor's Representative 


Name: Robert Garland 

Title: Director 

Organization: ESM Securitv/Xpera Risk Management and Investigation 
Telephone: 

E-mail address: robert.garland@xpera.ca 


5. Proactive Disclosure of Contracts with Former Public Servants 


By providing information on its status, with respect to being a former public servant in receipt of a Public Service 
Superannuation Act (PSSA) pension, the Contractor has agreed that this information will be reported on departmental 
websites as part of the published proactive disclosure reports, in accordance with Contracting Policy Notice: 201 

of the Treasury Board Secretariat of Canada. 


6. Payment 


6.1 Basis of Payment — Requirement 


The Contractor will be paid for the work performed, in accordance with the Basis of payment in annex B, to a 
limitation of expenditure of $2,834,844.00. Customs duties are included and Applicable Taxes are extra. 


6.2. Limitation of Expenditure 
Canada's total liability to the Contractor under the Contract must not exceed $2,834,844.00. 
1. Customs duties are included and Applicable Taxes are extra. 


2. No increase in the total liability of Canada or in the price of the Work resulting from any design changes, 
modifications or interpretations of the Work, will be authorized or paid to the Contractor unless these design 
changes, modifications or interpretations have been approved, in writing, by the Contracting Authority before 
their incorporation into the Work. The Contractor must not perform any work or provide any service that would 
result in Canada's total liability being exceeded before obtaining the written approval of the Contracting Authority. 
The Contractor must notify the Contracting Authority in writing as to the adequacy of this sum: 


a. when it is 75% committed, or 

b. 7 days before the contract expiry date, or 

c. as soon as the Contractor considers that the contract funds provided are inadequate for the 
completion of the Work, whichever comes first. 
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3. Ifthe notification is for inadequate contract funds, the Contractor must provide to the Contracting Authority a 
written estimate for the additional funds required. Provision of such information by the Contractor does not 
increase Canada's liability. 

6.3 Method of Payment — Bi Weekly Payment (every 2 weeks) 


Canada will pay the Contractor on a bi weekly basis for work performed during the bi weekly period covered 
by the invoice in accordance with the payment provisions of the Contract if: 


a. an accurate and complete invoice and any other documents required by the Contract have been submitted 
in accordance with the invoicing instructions provided in the Contract; 
b. all such documents have been verified by Canada; 
c. the Work performed has been accepted by Canada. 
6.4 Electronic Payment of Invoices — Contract 
The Contractor accepts to be paid using any of the following Electronic Payment Instrument(s): 


(a) Direct Deposit (Domestic and International); 


6.5 Time Verification 


Time charged and the accuracy of the Contractor's time recording system are subject to verification by Canada, 
before or after payment is made to the Contractor. If verification is done after payment, the Contractor must repay 
any overpayment, at Canada's request. 


(a) T1204- Direct Request by Customer Department | 
SACC Manual clause A9117C (2007-11-30), T1204 — Direct Request by Customer Department. 


(b) Discretionary Audit 
SACC Manual clause C0705C (2010-01-11), Discretionary Audit 


(c) Time Verification 
SACC Manual clause C0710C (2007-11-30), Time and Contract Price Verification 


7; Invoicing Instructions 


(a) The Contractor must submit invoices in accordance with the section entitled "Invoice Submission" of 
the general conditions. Invoices cannot be submitted until all work identified in the invoice is 
completed. 

(b) Invoices must be distributed as follows: 


(i) One (1) copy must be emailed to the Project Authority for certification and payment. 


(il) One (1) copy must be forwarded (emailed) to the Contracting Authority identified under the section 
entitled “Authorities” of the Contract. 
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8. Certifications and Additional Information 

8.1 Compliance 
Unless specified otherwise, the continuous compliance with the certifications provided by the Contractor in 
its bid or precedent to contract award, and the ongoing cooperation in providing additional information are 
conditions of the Contract and failure to comply will constitute the Contractor in default. Certifications are 
subject to verification by Canada during the entire period of the Contract. 

9. Applicable Laws 


The Contract must be interpreted and governed, and the relations between the parties determined, by the laws in 
force in Ontario. 


10. 


Priority of Documents 


If there is a discrepancy between the wording of any documents that appear on the list, the wording of the document 
that first appears on the list has priority over the wording of any document that subsequently appears on the list. 


(a) 


(b) 
(c) 
(d) 
(e) 
(f) 
(9) 


11. 


12. 


(a) 


(b) 


these Articles of Agreement, including any individual SACC clauses incorporated by reference in these 
Articles of Agreement; 


General Conditions 2035 (2020-05-28), General Conditions — Higher Complexity - Services; 


Annex A, Statement of Work; 
Annex B, Basis of Payment; 


Annex C, Insurance Requirements 
the signed Task Authorizations; and 
the Contractor's bid dated August 26, 2021. 


SACC Manual Clauses 

A0075C (2014-11-27), Ontario Labour Legislation 

A2000C (2006-06-16), Foreign Nationals (Canadian Contractor) or 
A2001C (2006-06-16), Foreign Nationals (Foreign Contractor) 
B9028C (2007-05-25), Access to Facilities and Equipment 
D5328C (2014-06-26), Inspection and Acceptance 


Insurance — Specific Requirements 


The Contractor must comply with the insurance requirements specified in Annex C. The Contractor must 
maintain the required insurance coverage for the duration of the Contract. Compliance with the insurance 
requirements does not release the Contractor from or reduce its liability under the Contract. 


The Contractor is responsible for deciding if additional insurance coverage is necessary to fulfill its obligation 
under the Contract and to ensure compliance with any applicable law. Any additional insurance coverage is 
at the Contractor's expense, and for its own benefit and protection. 
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(c) The Contractor must forward to the Contracting Authority within ten (10) days after the date of award of the 


13. 


(a) 


(b) 


(c) 


Contract, a Certificate of Insurance evidencing the insurance coverage and confirming that the insurance 
policy complying with the requirements is in force. For Canadian-based Contractors, coverage must be 
placed with an Insurer licensed to carry out business in Canada, however, for Foreign-based Contractors, 
coverage must be placed with an Insurer with an A.M. Best Rating no less than “A-”. The Contractor must, if 


requested by the Contracting Authority, forward to Canada a certified true copy of all applicable insurance 
policies. 


Dispute Resolution 


The parties agree to maintain open and honest communication about the Work throughout and after the 
performance of the contract. 


The parties agree to consult and co-operate with each other in the furtherance of the contract and promptly 
notify the other party or parties and attempt to resolve problems or differences that may arise. 


If the parties cannot resolve a dispute through consultation and cooperation, the parties agree to consult a 
neutral third party offering alternative dispute resolution services to attempt to address the dispute. 


Options of alternative dispute resolution services can be found on Canada’s Buy and Sell website under the heading 


Dispute Resolution”. 
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ANNEX A 
STATEMENT OF WORK 


Title: Temporary Hotel Accommodation Services in the Greater Toronto Area 
f: Requirement 


Canada requires temporary hotel accommodations of approximately 400 rooms daily in Greater Toronto, for a capacity 
to accommodate up to approximately 400 individuals per night. 


2. Background 


Canada is part of an international effort to evacuate individuals in need of protection from Afghanistan. This 
unexpected requirement and has resulted in the need to secure space to temporarily accommodate Afghans in need 
of protection and to provide them with care and comfort. 


2.1 Terms and Acronyms 


The following list of terms and acronyms is meant to assist in interpretation of this Statement of Work. 


Contracting Authority The Contracting Authority will be the sole authority on behalf of Canada for 
| the administration and management of this Contract 


Contractor A person or an organization who was awarded a contract by the Contracting | 
Authority 


Immigration, Refugees and Citizenship Canada. 


Project Authority The officer or employee of Canada who is authorized by the Minister to 
| perform any of the Project Authority's functions as described in the Articles 
of Agreement. The Project Authority or his/her delegate is responsible for 
all matters concerning the technical content of the work against the 
Contract. 


Individuals in need of | An individual entering Canada and requests refuge due to life threatening 
protection risk in their country. IRCC anticipates that most individuals in need of 
protection will form part of family groups of approximately 3-4 persons. | 
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3. Tasks and Scope of Work 

3.1 Booking and Volume of Rooms 


The Contractor must secure a block of rooms to be paid by Canada as indicated in Basis of Payment - Annex B ona 
continuing basis. 


Canada anticipates standard occupancy will be for up to four (4) people, which may include children of various ages. 
Canada will inform the Contractor of specific requirements, such as accessible room requirements, crib requirements, 
or other special requirements such as high chairs or cots. 


3.2 Room Requirements 
Each room must have, at a minimum: 


e A fully functioning standard washroom. 

e Sufficient lighting for the entire room, including bathroom and any adjoining areas. 

e A telephone. 

e Sufficient linens such as bedding, towels, pillows, and other linens as required for the number of occupants. 


e Any other furniture or other features in order to meet industry and/or the Contractor’s standards such as chairs, 
a desk, etc. 


Cribs may be required. The Contractor must ensure that a sufficient number of cribs is available (up to 4 per site), as 
required. 


Canada anticipates a requirement for fully accessible rooms for individuals in wheel chairs or with other mobility 
difficulties. This includes, but is not limited to, accessible room entry, and fully accessible washroom facilities available 
in the guest's room. 


The Contractor must ensure that additional room services or features typically available for rent, such as, but not 
necessarily limited to, in-room mini-bars, rental or pay-per view television channels, long-distance telephone service, 
or other such for-pay services, are not available in rooms rented by Canada, unless specifically authorized by IRCC. 


Occupants of the rooms must be provided with supplies/linens that enable them to clean and maintain their rooms on 
a regular basis, at no additional cost. 


3.3 Facility Requirements 


The Contractor's facility must: 


e Be fully accessible for individuals with impaired mobility, with a working elevator available at all times, and 
some rooms not requiring access by stairs. 

e Have onsite parking available for daily use by representatives for Canada 

e Have Wi-Fi available and accessible to room occupants and representatives for Canada. 

e Be cleaned and maintained on a regular basis, , in accordance with industry standards and COVID protocols. 


e Include 3 rooms at each facility to be used as an assessment areas and, break room for service providers and 
security staff equipped with a mini-fridge, microwave, table and chairs. 
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3.3.1 Other Requirements 


Other requirements include the provision of meals, laundry services, transportation, and on site support as detailed in 
Annex B — Basis of Payment. 


3.4 Communication and Coordination 


The Contractors management team must communicate any issues or concerns to IRCC, ensuring regular 
communication, with regard to their facility, any and all individuals staying at their facility, or other issues or concerns, 
and work with Canada, as required, to resolve any concerns. 


3.5 Service Delivery Standards 


All work must be undertaken in a professional manner. All individuals must be treated by all Contractor Resources 
with respect, dignity, and understanding at all times, in all circumstances. 


The Contractor and all its employees and sub-contractors must ensure the privacy of all individuals at all times. The 
Contractor must restrict access by media to its facilities and the individuals as much as possible. 


The Contactor’s personnel must not discuss this contract or related service delivery with the media without express 
prior permission of an authorized Representative of Canada. The Contractor must ensure the security and privacy of 
all guests, as well as the Contractor's facility, in accordance with industry standard practices. 


3.6 Hours of Work 


The Contractor must ensure that all required resources are available when necessary to support the work. This may 
require resources to be available at any time of day, 24 hours a day, 7 days a week. 


4, Deliverables 


Aside from the provision of work as described in section 3. Tasks and Scope of Work, above, and the Reports described 
in section 5 Reporting, below, no additional Deliverables are required from the Contractor. 


5. Reporting 


The Contractor must provide the following reports to the IRCC Project Authority: 


Number of individualsprovided meals. Daily, with weekly 


roll-up report. 


Number of rooms utilized on a daily basis Daily, with weekly 
roll-up report. 


6. Languages 


Contractors in Toronto must provide services in English, at a minimum. 
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7, Availability of Personnel 


The Contractor certifies that he/she, its employees and sub-Contractors will be available to commence performance 


of the work from the Contract award date and will remain available to perform the work in relation to the fulfillment of 
this requirement. 


8. Damages to Guestrooms 
Any damages to guestrooms or the hotels property will be paid under the contract. If there are damages, a contract 


amendment will be issued so that these can be paid. No individual credit cards or deposits will be provided for the 
guestrooms. 
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ANNEX B 
BASIS OF PAYMENT 


Contract Period — August 27, 2021 to September 17, 2021 


The Contractor must provide accommodation services in accordance with Annex A — Statement of Work at the 
following rates. Cost for all services described in Annex A- Statement of Work must be included in room price. 
Canada will only pay for the basic price of the rooms. Rates are firm daily rates, applicable taxes are extra. 


ACCOMMODATIONS: 


Room. 


Property: Hampton Inn & Suites 
by Hilton Toronto Airport 
3279 Caroga Dr, Mississauga, 
ON L4V 143 


Arrival : August 27, 2021 
Departure : September 17, 2021 
Property: Hilton Garden Inn 
Toronto Airport 
3311 Caroga Dr, Mississauga, 
2 ON LAV 1A3 


Arrival : August 27, 2021 

Departure : September 17, 2021 
Property: Sheraton Parkway 
Toronto North Hotel & Suites 
600 Hwy 7, Richmond Hill, ON 
L4B 1B2 


Arrival: August 27, 2021 
Departure : September 17, 2021 


One Time Relocation Fees 


Administration Fees - 


SUBTOTAL 
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MEALS: Inclusive of Breakfast, Lunch, and Dinner, two snacks and dietary needs (eg. Halal meals). 


| ere na 


SUBTOTAL 


LAUNDRY: 


Price. per person per r day including | ut to: a à Maximum mol 


— T ofo | À. “Upto to: a Maximum Total . 


SUBTOTAL 


oo per laundry b bag 
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BUSES: To include one wheelchair accessible Bus. 


Price perbus perday | For Bucas # | Estimated # of uk to a Maximum Total 


i Foose |. a De . o & CAD) 


Administration Fees 


SUBTOTAL 


MANAGEMENT SERVICES: 
Lead Project Manager: 


3 T “Up t to a | Maximum Total 


LEAD PROJECT 
MANAGER 


SUBTOTAL 


Incident Commanders: 


For initial 7 day period; Each hotel to be staffed by 1 Lead Incident Commander12 hourS per day. 


eee # of Hours | 


Administration Fees 
SUBTOTAL 


LEAD INCIDENT 
COMMANDERS 
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OPTIONAL SERVICES: 


BUSES 


INTERPETATION SERVICES 


SITE SECURITY 


LEAD INCIDENT COMMANDER 


ASSISTANT INCIDENT COMMANDER 
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ANNEX C 


INSURANCE REQUIREMENTS 


1. Commercial General Liability Insurance 


A. The Contractor must obtain Commercial General Liability Insurance, and maintain it in force throughout 
the duration of the Contract, in an amount usual for a contract of this nature, but for not less than 
$2,000,000 per accident or occurrence and in the annual aggregate. 


B. The Commercial General Liability policy must include the following: 


(i) Additional Insured: Canada is added as an additional insured, but only with respect to liability 
arising out of the Contractor's performance of the Contract. The interest of Canada should read as 
follows: Canada, as represented by Public Works and Government Services Canada. 


(il) Bodily Injury and Property Damage to third parties arising out of the operations of the Contractor. 


(iii) Products and Completed Operations: Coverage for bodily injury or property damage arising out of 
goods or products manufactured, sold, handled, or distributed by the Contractor and/or arising out 
of operations that have been completed by the Contractor. 


(iv) Personal Injury: While not limited to, the coverage must include Violation of Privacy, Libel and 
Slander, False Arrest, Detention or Imprisonment and Defamation of Character. 


(v) Cross Liability/Separation of Insureds: Without increasing the limit of liability, the policy must 
protect all insured parties to the full extent of coverage provided. Further, the policy must apply to 
each Insured in the same manner and to the same extent as if a separate policy had been issued 
to each. 


(vi) Blanket Contractual Liability: The policy must, on a blanket basis or by specific reference to the 
Contract, extend to assumed liabilities with respect to contractual provisions. 


(vil) Employees and, if applicable, Volunteers must be included as Additional Insured. 


(vill) Employers' Liability (or confirmation that all employees are covered by Worker's compensation 
(WSIB) or similar program). 


(ix) Broad Form Property Damage including Completed Operations: Expands the Property Damage 
coverage to include certain losses that would otherwise be excluded by the standard care, custody 
or control exclusion found in a standard policy. 


(x) Notice of Cancellation: The Insurer will endeavour to provide the Contracting Authority thirty (30) 
days written notice of policy cancellation. 


(xi) If the policy is written on a claims-made basis, coverage must be in place for a period of at least 12 
months after the completion or termination of the Contract. 


(xii) Owners’ or Contractors' Protective Liability: Covers the damages that the Contractor becomes 
legally obligated to pay arising out of the operations of a subcontractor. 


(xiii) Non-Owned Automobile Liability - Coverage for suits against the Contractor resulting from the use 
of hired or non-owned vehicles. 
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CONTRACT AMENDMENT 
MODIFICATION AU CONTRAT 


The referenced document is hereby amended: unless 
otherwise indicated, all other terms and conditions of 

the contract remain the same. 

Ce document est par la présente modifié: sauf indication 
contraire, les modalités du contrat demeurent les mêmes, 


amendment, 


Le fournisseur/entrepreneur accepte la présente 
rien Hee fen aruni wA réception. 


a 1 ai “ee PE 

Oct AAA 
Date 

| Name, title of person authorized fo sign (type or print) 

Return signed copy forthwith 

Prière de retourner une copie dûment signée immédiatement 


Comments - Commentaires 


Vendor/Firm Name and Address 

Ralson sociale et adresse du 
fournisseur/de entrepreneur 
815874268PG0002 

Xpera Risk Mitigation & Investigation LP 
207-2650 Queensview Drive 

Ottawa 

Ontario 

K2B8H6 


Canada 


Travaux publics et 
Services gouvernementaux 


IGSTIHST - TPS/TVH 
| Included - Inclus 


Address Enquiries to: - Adresser toutes questions à: 

| Grozdanovski, Tase 

| Telephone No. - N° de téléphone 
| (647) 926-3756 (_) LOR: 


| Coût révisé estimatif 
| $4,332,069.70 


$ Immigration, Refugees 
and Citizenship Canada 


Immigration, Réfugiés … 
et Citoyenneté Canada 


Information disclosed under the Access to Information Act 


s.19(1) 


Title - Sujet 
Temporary Hotel Accommodation Servi 
Contract No. - N° du contrat 


| Amendment No. - N° Modif 


| B8179-220130/001/TOR | 001 


Date 
| 2021-09-14 


Client Reference No. - N° de référence du client 
B8179-220130 


File No. - N° de dossier CCC No./N° CCC - FMS No./N° VME 
TOR-1-44043 _ 
Financial Codes 


Code(s} financier(s) TPS/TVH 


FEO.B. - FAB. 


e — 


| Included = Inclus 


ices, and Construction: 


| Destination - des biens, services et construction: 

| DEPARTMENT OF CITIZENSHIP AND IMMIGRATION 
| 365 Laurier Avenue West | 

| Ottawa 

ON 

(RIAL 


Canada 


| Invoices - Original and two copies to be sent to: 

| Factures - Envoyer l'original et deux copies à: 

| DEPARTMENT OF CITIZENSHIP AND IMMIGRATION 
| 365 Laurier Avenue West 

| Ottawa 

| ON 


KIAILI 
Canada 


| Buyer Id 
| tor0 16 
| FAX No. - N° de FAX 


| Currency Type Genre de devise 


| CAD 


Page 1 of-de 7 


GSTIHST 


L'information divulquée en vertu de la loi sur l'accès à l'information 


000088 


ivi Immigration, Refugees Immigration, Réfugiés | 
and Citizenship Canada et Citoyenneté Canada 
Information disclosed under the Access to Information Act 
L'information divulquée en vertu de la loi sur l'accès à l'information 


s.16(2) 


Contract No, - N° de contrat Amd. No. - N° de la modif, Buyer ID - ld de l'acheteur 
B8 179-220 130/00 1/TOR 00] 106016 


Client Ref. No. - N° de réf. du client File No. - N* du dossier coc No AE CCC - FMS NoNe VME 
BS 179-226130 TOR-1-44043 


This amendment 001 is being issued to: 
1. Extend the term of the Contract, 
3. Make changes to Annex B — Basis of Payment to: 
(i) correct typographical errors at the extended pricing, 
(i) secure accommodations at the Sheraton Parkway Toronto North, 
(ii) make adjustments to the other related services accordingly, and 


(iv) add rental vehicles as an optional service, 
4. Amend the limitation of expenditure clause accordingly, as follows: 


4. Extend the term of the Contract. 


At section 3, Term of the contract; 
Delete: 

In its entirety. 

Insert: 


The period of the Contract is from August 27, 2021 to September 24, 2021. 


2. Make changes to the Technical Authority. 


At section 4.3: 
Delete: 


| Name: Cathie Giroux 
| Title: A/Director, Domestic Network 
Organization: Immigration, Refugee, and Citizenship Canada 


| Insert: 


Title: A/Director, Domestic Network 
Organization: Immigration, Refugees and Citizenship Canada 
Telephone: 


LISE 
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fi $ il Immigration, Refugees Immigration, Réfugiés 
and Citizenship Canada et Citoyenneté Canada. 
s.20(1 )(b) information ee under the Access to Information Act 
L'information divulquée en vertu de la loi sur l'accès à l'information 


Contract No. - N° de contrat Amd, No, - N° de fa modif, Buyer ID - Id de l'acheteur 
B8E79-220 130/00 1/TOR 061 tor01l6 


Client Ref, No. - N° de réf. du client File No. - N° du dossier COC No CCC - FMS NoJ/N* VME 
BRE79-220 130 FOR-1-44043 


3. Make changes to Annex B — Basis of Payment. 
At Annex B, Basis of Payment; 

Delete: 

In its entirety. 

Insert: 


ANNEX B 


Contract Period — August 27, 2021 to September 24, 2021 


The Contractor must provide accommodation services in accordance with Annex A — Statement of Work at the 
following rates. Cost for all services described in Annex A- Statement of Work must be included in room price. 
Canada will only pay for the basic price of the rooms. Rates are firm daily rates, applicable taxes are extra. 
ACCOMMODATIONS: 


From August 27, 2021 to September 17, 2021 


a. | gop | MaxRoom | 
Check in Period | 1 nights _ | rate per night | 
| Scan | 


| Property: Hampton Inn & Suites by Hilton Toronto Airport 
3279 Caraga Dr, Mississauga, ON L4V 1A3 


| Arrival: August 27, 2021 
| Departure : September 17, 2021 


Property: Hilton Garden Inn Toronto Airport 
| 3311 Caroga Dr, Mississauga, ON LAV 1A3 


Arrival: August 27, 2021 
| Departure : September 17, 2021 


Property: Sheraton Parkway Toronto North Hotel & Suites 
| 600 Hwy 7, Richmond Hill, ON L4B 1B2 


| Arrival : August 27, 2021 


One Time Relocation Fees | 


Administration Fees 
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ivi Immigration, Refugees Immigration, Réfugiés . 
s.20(1 )(b) s.1 9(1 ) and Citizenship Canada et Citoyenneté Canada 


Contract No. -N° de contrat Amd. No. -N° de fa modif. 


BS 179-2201 30/00 TOR OGL 


Client Ref. No, - N° de réf, du chent File No. - N° du dossier 
88179-220136 TOR-1-44043 


From September 17, 2021 to September 24, 2021 


Check in Period 


| Property: Sheraton 
Parkway Toronto North 
| Hotel & Suites 
| 600 Hwy 7, Richmond Hill, 
| ON L4B 1B2 . A 


| Arrival : 


Depart September 7, 


| wang Sememher 2 
| 2024 Free Say 


| Price per person per day including 
a — 


Information disclosed under the Access to Information Act : 
L'information divulquée en vertu de la loi sur l'accès à l'information 


Buyer ID - Id de l'acheteur 
iorl6 
CCC NoJ/N*® CCC -FMS No/N° VME 


Max 
Room 
rate per 
night 
$ CAD 


Administration Fees 


SUBTOTAL | 


_ Estimated # of : Up to a Maximum Total 
| eae sorva | 


Administration Fees 
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Contract No. - N° de contrat Armd. No. - N” de fa modif. 


B8179-220130/001/TOR 90) 
Cllent Ref. No. ~ N° de réf. du client File No. - N* du dossier 


B8179-220130 TOR-1-44043 


Price per laundry bag 


Immigration, Refugees Immigration, Réfugiés . 
g + il and Citizenship Canada et Citoyenneté Canada 
Information disclosed under the Access to Information Act 
s.20(1 )(b) L'information divulquée en vertu de la loi sur l'accès a l'information 


Buyer ID - Id de l'acheteur 
tor0i6 
CCC NoJN® CCC - FMS NoJN° VME 


Up to a Maximum Total 


| Laundry bags 


Administration Fees 


BUSES: To include one wheelchair accessible Bus. 


Price per bus per day 


SUBTOTAL 


_ Estimated#of | Up to a Maximum Total 
Days _ 1 {$ CAD) 


Administration Fees 


SUBTO 


MANAGEMENT SERVICES: 


Lead Project Manager: 


Price per day | Estimated # of Hours 


LEAD PROJECT 
MANAGER 


SUBTOTAL 
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Contract No. - N° de contrat 
B$ 170-990 [30/00 1/TOR OO! 


Client Ref, No. - N° de réf. du client File No. - N° du dossier 


BS 179-220130 FOR-1-44043 


Incident Commanders: 


Amd. No, - N° de fa modif, 


ivi Immigration, Refugees Immigration, Réfugiés : 

and Citizenship Canada et Citoyenneté Canada 
Information disclosed under the Access to Information Act 

s.20(1 )(b) L'information divulguée en vertu de la loi sur l'accès à l'information 


Buyer ID - Id de l'acheteur 
torü 16 
CCC No Jhe CCG - FMS NoN° VME 


For the entire contract period; The Sheraton Parkway hotel must be staffed by 1 Lead Incident Commander (12 


hours per day). 


Price per hour 


LEAD INCIDENT 
COMMANDERS 


Price per hour 
SITE SECURITY 


SITE SECURITY ON 
STATUTORY HOLIDAYS | 


Up to a Maximum Tota 


Estimated # of Hours ($ CAD 


Up to a Maximum Total 


OO 


SUBTOTAL | 
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i+] Immigration, Refugees Immigration, Réfugiés : 

and Citizenship Canada et Citoyenneté Canada 

s.20(1 )(b) Information disclosed under the Access to Information Act | 
L'information divulquée en vertu de la loi sur l'accès à l'information 


Contract No, - N° de contrat Amd. No. - N° de la modif. Buyer ID - Id de l'acheteur 
8179-2201 30/00 FOR O01 tordi6 


Client Ref. No. - N° de réf, du client File No. - N° du dossier CCC No/N° COC - FMS No /N° VME 
BS 179-220130 TOR-~1-44043 


INTERPETATION SERVICES 


SITE SECURITY 


LEAD INCIDENT COMMANDER 


ASSISTANT INCIDENT COMMANDER 


RENTAL VEHICLES* 


*Fuel and 20% Administrative Charges are not included 


4, Amend the limitation of expenditure clause. 


At section 6, Payment: 

Delete: 

In its entirety. 

Insert: 

6. Payment 

6.1 Basis of Payment ~ Requirement 

The Contractor will be paid for the work performed, in accordance with the Basis of payment in annex B, to a 


limitation of expenditure of  $3,833,690.00. Customs duties are included and Applicable Taxes are extra. 
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Immigration, Refugees Immigration, Réfugiés . 
i + i and Citizenship Canada et Citoyenneté Canada 
Information disclosed under the Access to Information Act 
L'information divulquée en vertu de la loi sur l'accès à l'information 


Contract No. - N° de contrat Amd. No. - N° de la modif. Buyer ID - id de l'acheteur 

B8 179-220 130/00 TOR O01 tar0lé 

Client Ref, No, - N° de réf, du cient File No. - N° du dossier CCC NoN” CCC - FMS No N° VME 
B&179-230130 TOR-1-44043 


6.2 Limitation of Expenditure 


1. Canada's total liability to the Contractor under the Contract must not exceed $3,833,690.00. Customs duties 
are included and Applicable Taxes are extra. 


2. No increase in the total liability of Canada or in the price of the Work resulting from any design changes, 
modifications or interpretations of the Work, will be authorized or paid to the Contractor unless these design 
changes, modifications or interpretations have been approved, in writing, by the Contracting Authority before 
their incorporation into the Work. The Contractor must not perform any work or provide any service that would 
result in Canada's total liability being exceeded before obtaining the written approval of the Contracting Authority. 
The Contractor must notify the Contracting Authority in writing as to the adequacy of this sum: 


a. when itis 75% committed, or 

b. 7 days before the contract expiry date, or 

c. as soon as the Contractor considers that the contract funds provided are inadequate for the 
completion of the Work, whichever comes first. 


3, ifthe notification is for inadequate contract funds, the Contractor must provide to the Contracting Authority a 
written estimate for the additional funds required. Provision of such information by the Contractor does not 
increase Canada's liability. 
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Information disclosed under the Access to Information Act 
L'information divulquée en vertu de la loi sur l'accès à l'information 


McDonald.Bruce 

From: Thomas.Jodie 

Sent: August 26, 2021 5:27 PM 

To: ‘Asad Hussain’; Tase Grozdanovski; 'ONT 9200 Requisitions- ONT 9200 Réquisitions' 
Cc: Dubrule.Bruno; Charron.Fanie 

Subject: B8179-220130 - Turnkey Services 

Attachments: 9200 - B8179-220130_signed.pdf; SRCL - signed.pdf; Price List.pdf 

Importance: High 

Good day, 


Please find attached the following to proceed with this urgent requirement: 
1. 9200 - B8179-220130 
2. SRCL 
3. Price List 


Should you have any question do not hesitate to contact me. 


Thank you, 
Jodie 


Jodie Thomas 


A/Assistant Director, Procurement & Contracting Services — Procurement & Contract Management (PCM) 
Immigration, Refugees and Citizenship Canada / Government of Canada 


Jodie. Thomas@cic.gc.ca / Tel: 343-553-7603 


Directrice Adjointe pi, Service d'achats et de contrats- Approvisionnement et gestion des contrats (AGC) 
Immigration, Réfugiés et Citoyenneté Canada / Gouvernement du Canada 


Jodie. Thomas@cic.gc.ca / Tél.: 343-553-7603 


000096 


s.20(1 )(b) H +f Immigration, Refugees Immigration, Réfugiés 


and Citizenship Canada et Citoyenneté Canada 


E eee ane) COyennerg et 9200 Requisition for Goods and Services - 9200 Demande de bieng g dé Serye rN 


Immigration Canada Immigration Canada 


For Amendment Only Requisition No. - N° demande PWGSC Use Only 
eae ; Ordering Office Year Serial No. Page 1 TPSCC seulement 
Aux fins de modification seulement Bureau demand. Année N° de série 
1 Increase/Decrease Previous Value Current Funding (GST/HST included) B8179 22 0130 
To:/À: Augmentation/ Réduction |Valeur précédente Financement actuel (TPS/TVH incluse) 


Accounting Office Code 
Code du bureau compt. 


4,520,000.00 


Originator - Auteur Tel. No. - N° de tél. Destination Inspection Agency 


Chargé de l'inspection 


Consignee at Specified herein 
FANIE CHARRON 343-553-7609 Destination Précisé dans 
Destinataire les présentes 


Address Technical Inquiries To : Tele. No. 


Demande d'information techniques à : N° de tél Quality Assurance 


Assurance de la qualité 


FANIE CHARRON 343-553-7609 a wi SERIES REIEIR 
Instructions: PWGSC Confirmation de TPSGC les présentes 


Invoices - Original and two copies are to be made out and sent to PWGSC Use Only 


Refer to Supply and Services Canada Telephone Number Buyer's Name Factures - Remplir et envoyer l'original et deux copies a TPSGC seulement 


Customer Manual, Chapter 210, Téléphone N° Nom de l'acheteur 
Acquisition of Goods and Services, for 
detailed explanation of fields. | 
Financial Code(s) - Code(s) financier(s) Amount - Montant 
Pour plus de précisions, se reporter au 
Chapitre 210 (Acquisition de Biens et de see Below see Below 
Services) du Manuel du Client, Voir ci-dessous Voir ci-dessous 
Approvisionnements et Services Canada. 


Date Required Consignee Previous Quantity Previous Contract 
Item Reference/Stock No. and Description Demandé pour le Code Quantity Estimated Cost and Unit Price No. and Date 
Article N° de référence de nomenclature et description Code du Quantité Prix estimatif Quantité et prix Date et n° du 
D/J M Y/A destinataire unitaire précédents contrat précédent 


00001 Afghan Requirement - XPera 26 08 21 
00002 Taxes 26 08 21 


GSIN / NIBS 
D302AAS 


Financial codes 
0500-0140-6721-8179-1001163 


Special Instructions - Instructions Security - Sécurité Recommended by - Recommandé par 
RS Does this requisition require security provisions? No Yes > Digitally si d by Th Jodi 
spéciales } = er : igitally signed by Thomas, Jodie 
Cette demande comprend-t-elle des exigences en matière de sécurité? Non Oui 
p 9 Thomas, Jodie _ Date: 2021.08.26 17:11:45 -04'00' 
If yes, is a Security Requirement Check List (SRCL) required? Signature Date 


Si oui, une liste de vérification des exigences relatives à la sécurité (LVERS) est-elle requise? Pursuant to sub section 32(1) of the Financial Administration Act, funds are available. En vertu 


No Vas = lf an SRCL is required, attach the properly signed SRCL to this requisition. du paragraphe 32(1) de la Loi sur la gestion des finances publiques, des fonds sont disponibles. 


Non Oui Si une LVERS est requise, la joindre dûment complétée et signée à cette demande. Proulx, Nathalie Digitally signed by Proulx, Nathalie 

1 Date: 2021.08.26 17:02:08 -04'00' 
If an SRCL is not required, but the requisition does require security provisions, explain why in the requisition. 
Si une LVERS n'est pas requise, mais la demande comprend des exigences en matière de sécurité, expliquer 
la raison dans la demande. 


Signature (Mandatory - Obligatoire) Date 


N. Proulx, DCFO and DG Financial Operations and Procurement 


The Undersigned certifies that this requisition, including any attached SRCL, accurately details the security 
provisions of this requirement. Je, soussigné, certifie que cette demande, y compris toute LVERS, décrit 
exactement les exigences en matière de sécurité de ce besoin. 


Signee's Name - Nom du signataire 


è ai : : The Undersigned approves this requisition and certifies that the necessary approvals have been 
Th O M a S J od | e Digitally signed by Thomas, Jodie obtained and requests PSPC to acquire the goods and/or services described herein. Je, 
J Date: 2021.08.26 17:12:29 -04'00' soussigné, approuve la présente demande, certifie que les approbations requises ont été 
À eee obtenues et demande à SPAC d'obtenir les biens et services décrits dans les présentes. 
Signature (Mandatory - Obligatoire) Date 


° Digitally signed by Thomas, Jodie 
Th oma S, Jod le Date: 2021.08.26 17:12:06 -04'00' 


Signature (Mandatory - Obligatoire Date 
i+ Signee’s Name - Nom du signataire g l y g ) 


Canada 


Signee's Name-Nomdusignatare 000097 


Immigration, Refugees Immigration, Réfugiés 
i + il and Citizenship Canada et Citoyenneté Canada 
Information disclosed under the Access to Information Act 
L'information divulquée en vertu de la loi sur l'accès à l'information 


Government Gouvernement Contract Number / Numero du contrat 
of Canada du Canada 


Security Clasffiegiand flag'ication de sécurité 


_ SECURITY REQUIREMENTS CHECK LIST (SRCL) : 
LISTE DE VERIFICATION DES EXIGENCES RELATIVES A LA SECURITE (LVERS) 
PART A - CONTRACT INFORMATION / PARTIE A - INFORMATION CONTRACTUELLE 


1. Originating Government Department or Organization / IRCC 2. Branch or Directorate / Direction générale ou Direction 
Ministère ou organisme gouvernemental d'origine Resettlement & Domestic Network 
3. a) Subcontract Number / Numéro du contrat de sous-traitance 3. b) Name and Address of Subcontractor / Nom et adresse du sous-traitant 


4. Brief Description of Work / Bréve description du travail 


Afghan Accommodations 


5. a) Will the supplier require access to Controlled Goods? No Yes 
Le fournisseur aura-t-il accès à des marchandises contrôlées”? Non Oui 


5. b) Will the supplier require access to unclassified military technical data subject to the provisions of the Technical Data Control No Yes 
Regulations? Non Oui 
Le fournisseur aura-t-il accès à des données techniques militaires non classifiées qui sont assujetties aux dispositions du Règlement 
sur le contrôle des données techniques? 


6. Indicate the type of access required / Indiquer le type d'accès requis 


6. a) Will the supplier and its employees require access to PROTECTED and/or CLASSIFIED information or assets? | X No 
Le fournisseur ainsi que les employés auront-ils accès à des renseignements ou à des biens PROTÉGÉS et/ou CLASSIFIÉS? Non 
(Specify the level of access using the chart in Question 7. c) 
(Préciser le niveau d'accès en utilisant le tableau qui se trouve à la question 7. c) 

6. b) Will the supplier and its employees (e.g. cleaners, maintenance personnel) require access to restricted access areas? No access to No Yes 
PROTECTED and/or CLASSIFIED information or assets is permitted. Non Oui 
Le fournisseur et ses employés (p. ex. nettoyeurs, personnel d’entretien) auront-ils accès à des zones d’accés restreintes? L’accés 
à des renseignements ou à des biens PROTÉGÉS et/ou CLASSIFIÉS n'est pas autorisé. 

6. c) Is this a commercial courier or delivery requirement with no overnight storage? No Yes 
S'agit-il d'un contrat de messagerie ou de livraison commerciale sans entreposage de nuit? X Non Oui 


7. a) Indicate the type of information that the supplier will be required to access / Indiquer le type d'information auquel le fournisseur devra avoir accès 


7. b) Release restrictions / Restrictions relatives à la diffusion 


No release restrictions All NATO countries 
Tous les pays de l'OTAN | | 


Aucune restriction relative 
à la diffusion 


Aucune restriction relative 


No release restrictions | | 
à la diffusion 


Not releasable 
A ne pas diffuser 


Restricted to: / Limité à : | | 
Specify country(ies): / Préciser le(s) pays : 


Restricted to: / Limité à : | | 


Specify country(ies): / Préciser le(s) pays : 


Restricted to: / Limité à : | | 


Specify country(ies): / Préciser le(s) pays : 


7. c) Level of information / Niveau d'information 


PROTECTED A | | 
PROTÉGÉ A 


PROTECTED B | | 
PROTÉGÉ B 
PROTECTED C | | 
PROTÉGÉ C 
TBS/SCT 350-103(2004/12) Security Classification / Classification de sécurité a 
unclassifed C mada 
000098 


PROTECTED A 


NATO UNCLASSIFIED E 
PROTÉGÉ A 


NATO NON CLASSIFIÉ 
NATO RESTRICTED 

NATO CONFIDENTIAL | | 
NATO CONFIDENTIEL 

NATO SECRET 
NATO SECRET 


COSMIC TOP SECRET 
COSMIC TRÈS SECRET 


CONFIDENTIEL 

SECRET 

TOP SECRET |. 
TRÈS SECRET 

TOP SECRET (SIGINT) |. 
TRÈS SECRET (SIGINT) 


TOP SECRET 

TRÈS SECRET 

TOP SECRET (SIGINT) 
TRÈS SECRET (SIGINT) 


Immigration, Refugees Immigration, Réfugiés 
i + il and Citizenship Canada et Citoyenneté Canada 
Information disclosed under the Access to Information Act 
L'information divulquée en vertu de la loi sur l'accès à l'information 


Government Gouvernement Contract Number / Numero du contrat 
of Canada du Canada 


Security Classificatio Klasstan de sécurité 


PART A (continued) / PARTIE A (suite) 
. Will the supplier require access to PROTECTED and/or CLASSIFIED COMSEC information or assets? | No Yes 
Le fournisseur aura-t-il accès à des renseignements ou à des biens COMSEC désignés PROTEGES et/ou CLASSIFIES? Non Oui 
If Yes, indicate the level of sensitivity: 
Dans l’affirmative, indiquer le niveau de sensibilité : 
. Will the supplier require access to extremely sensitive INFOSEC information or assets? No Yes 
Le fournisseur aura-t-il accès a des renseignements ou a des biens INFOSEC de nature extrêmement délicate? X | Non Oui 


Short Title(s) of material / Titre(s) abrégé(s) du matériel : 
Document Number / Numéro du document : 
PART B - PERSONNEL (SUPPLIER) / PARTIE B - PERSONNEL (FOURNISSEUR) 
10. a) Personnel security screening level required / Niveau de contrôle de la sécurité du personnel requis 


RELIABILITY STATUS CONFIDENTIAL SECRET TOP SECRET 
COTE DE FIABILITE CONFIDENTIEL SECRET TRES SECRET 


TOP SECRET- SIGINT | | NATO CONFIDENTIAL NATO SECRET | | COSMIC TOP SECRET 
TRÈS SECRET — SIGINT NATO CONFIDENTIEL NATO SECRET COSMIC TRES SECRET 


SITE ACCESS 
ACCÈS AUX EMPLACEMENTS 


Special comments: 
Commentaires spéciaux : 


NOTE: If multiple levels of screening are identified, a Security Classification Guide must be provided. 
REMARQUE : Si plusieurs niveaux de contrôle de sécurité sont requis, un guide de classification de la sécurité doit être fourni. 
10. b) May unscreened personnel be used for portions of the work? | | No Yes 
Du personnel sans autorisation sécuritaire peut-il se voir confier des parties du travail? Non Oui 


If Yes, will unscreened personnel be escorted? | | No Yes 
Dans l’affirmative, le personnel en question sera-t-il escorté? Non Oui 


PART C - SAFEGUARDS (SUPPLIER) / PARTIE C - MESURES DE PROTECTION (FOURNISSEUR) 
INFORMATION / ASSETS / RENSEIGNEMENTS / BIENS 


11. a) Will the supplier be required to receive and store PROTECTED and/or CLASSIFIED information or assets on its site or No Yes 
premises? Non Oui 


Le fournisseur sera-t-il tenu de recevoir et d’entreposer sur place des renseignements ou des biens PROTEGES et/ou 
CLASSIFIES? 


11. b) Will the supplier be required to safeguard COMSEC information or assets? x No Yes 
Le fournisseur sera-t-il tenu de protéger des renseignements ou des biens COMSEC? X | Non Oui 


PRODUCTION 


occur at the supplier’s site or premises? sok Non Oui 
Les installations du fournisseur serviront-elles à la production (fabrication et/ou réparation et/ou modification) de materiel PROTEGE 
et/ou CLASSIFIE? 


11. c) Will the production (manufacture, and/or repair and/or modification) of PROTECTED and/or CLASSIFIED material or equipment No Yes 


INFORMATION TECHNOLOGY (IT) MEDIA / SUPPORT RELATIF A LA TECHNOLOGIE DE L'INFORMATION (TI) 


11. d) Will the supplier be required to use its IT systems to electronically process, produce or store PROTECTED and/or CLASSIFIED No Yes 
information or data? Non Oui 
Le fournisseur sera-t-il tenu d'utiliser ses propres systèmes informatiques pour traiter, produire ou stocker électroniquement des 
renseignements ou des données PROTEGES et/ou CLASSIFIÉS? 


11. e) Will there be an electronic link between the supplier’s IT systems and the government department or agency? 
Disposera-t-on d’un lien électronique entre le système informatique du fournisseur et celui du ministère ou de l'agence 
gouvernementale”? 


TBS/SCT 350-103(2004/12) Security Classification / Classification de sécurité 
unclassitie 
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Contract Number / Numéro du contrat 


i # | Government Gouvernement 
of Canada du Canada 


Security Classification / Classification de sécurité 
unclassified 
PART C - (continued) I PARTIE C - (suite) 


For users completing the form manually use the summary chart below to indicate the category(ies) and level(s) of safeguarding required at the supplier's 
site(s) or premises. 

Les utilisateurs qui remplissent le formulaire manuellement doivent utiliser le tableau récapitulatif ci-dessous pour indiquer, pour chaque catégorie, les 
niveaux de sauvegarde requis aux installations du fournisseur. 


For users completing the form online (via the Internet), the summary chart is automatically populated by your responses to previous questions. 
Dans le cas des utilisateurs qui remplissent le formulaire en ligne (par Internet), les réponses aux questions précédentes sont automatiquement saisies 


dans le tableau récapitulatif. | 
SUMMARY CHART / TABLEAU RECAPITULATIF 


Category PROTECTED CLASSIFIED COMSEC 
Catégorie PROTEGE CLASSIFIE 


TOP NATO NATO NATO PROTECTED TOP 
A C CONFIDENTIAL SECRET SECRET RESTRICTED CONFIDENTIAL SECRET PROTÉGÉ CONFIDENTIAL SECRET SECRET 
CONFIDENTIEL TRÈS NATO NATO C CONFIDENTIEL TRES 
SECRET DIFFUSION CONFIDENTIEL = SECRET 
RESTREINTE 


kesmem ff d e e À 
| 
IT Media / 

gwan A | | TCT E F CC 
Here Rt ae 
RS E CE e e 


12. a) Is the description of the work contained within this SRCL PROTECTED and/or CLASSIFIED? | No Yes 
La description du travail visé par la présente LVERS est-elle de nature PROTEGEE et/ou CLASSIFIEE? Non Oui 
If Yes, classify this form by annotating the top and bottom in the area entitled “Security Classification”. 
Dans laffirmative, classifier le présent formulaire en indiquant le niveau de sécurité dans la case intitulée 
« Classification de sécurité » au haut et au bas du formulaire. 

12. b) Will the documentation attached to this SRCL be PROTECTED and/or CLASSIFIED? —_ No Yes 
La documentation associée a la presente LVERS sera-t-elle PROTEGEE et/ou CLASSIFIEE? Non Oui 


If Yes, classify this form by annotating the top and bottom in the area entitled “Security Classification” and indicate with 
attachments (e.g. SECRET with Attachments). 

Dans l’affirmative, classifier le présent formulaire en indiquant le niveau de sécurité dans la case intitulée 

« Classification de sécurité » au haut et au bas du formulaire et indiquer qu’il y a des piéces jointes (p. ex. SECRET avec 
des piéces jointes). 


TBS/SCT 350-103(2004/1 2) Security Classification / Classification de sécurité | ie en Arys P Aa 
unclassifed anada 
000100 


Immigration, Refugees Immigration, Réfugiés 
s.1 6(2) j + il and Citizenship Canada et Citoyenneté Canada 
Information disclosed under the Access to Information Act 
L'information divulquée en vertu de la loi sur l'accès à l'information 


Government Gouvernement Ohta NOR NUM CRUE 


of Canada du Canada 


Security Classification! daASÉLU de sécurité 


PART D - AUTHORIZATION / PARTIE D - AUTORISATION 
13. Organization Project Authority / Chargé de projet de l'organisme 


Name (print) - Nom (en lettres moulées) Title - Titre Signature 


z | Signature numérique de Plourde, 
Jean-Daniel Plourde Manager Plourde, JeanDaniel veanbanie 


Date : 2021.08.26 16:00:44 -04'00' 


elephone No. - N° de téléphone Facsimile No. - N° de télécopieur | E-mail address - Adresse courriel 


14. Organization Security Authority / Responsable de la sécurité de l'organisme 
Name (print) - Nom (en lettres moulées) Title - Titre Signature 


bte Security Officer Charles, Nigel seen 


elenhone No - N° de téléphone Facsimile No. - N° de télécopieur | E-mail address - Adresse courriel 
nigel.charles@cic.gc.ca 26 ne al 


15. Are there additional instructions (e.g. Security Guide, Security Classification Guide) attached? 
Des instructions supplémentaires (p. ex. Guide de sécurité, Guide de classification de la sécurité) sont-elles jointes”? 


16. Procurement Officer / Agent d’approvisionnement 
Name (print) - Nom (en lettres moulées) Title - Titre Signature 


elephone No. - N° de téléphone Facsimile No. - N° de télécopieur E-mail address - Adresse courriel 


17. Contracting Security Authority / Autorité contractante en matière de sécurité 
Name (print) - Nom (en lettres moulées) Title - Titre Signature 


elephone No. - N° de téléphone Facsimile No. - N° de télécopieur E-mail address - Adresse courriel 


TBS/SCT 350-103(2004/12) Security Classification / Classification de sécurité C elias 
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Instructions for completion of a Security Requirements Check List (SRCL) 


The instruction sheet should remain attached until Block #17 has been completed. 


GENERAL - PROCESSING THIS FORM 


The project authority shall arrange to complete this form. 


The organization security officer shall review and approve the security requirements identified in the form, in cooperation with the project 
authority. 


The contracting security authority is the organization responsible for ensuring that the suppliers are compliant with the security requirements 
identified in the SRCL. 


All requisitions and subsequent tender / contractual documents including subcontracts that contain PROTECTED and/or 
CLASSIFIED requirements must be accompanied by a completed SRCL. 


It is important to identify the level of PROTECTED information or assets as Level “A,” “B” or “C,” when applicable; however, certain types of 
information may only be identified as “PROTECTED”. No information pertaining to a PROTECTED and/or CLASSIFIED government 
contract may be released by suppliers, without prior written approval of the individual identified in Block 17 of this form. 


The classification assigned to a particular stage in the contractual process does not mean that everything applicable to that stage is to be 
given the same classification. Every item shall be PROTECTED and/or CLASSIFIED according to its own content. If a supplier is in doubt 
as to the actual level to be assigned, they should consult with the individual identified in Block 17 of this form. 


PART A - CONTRACT INFORMATION 


Contract Number (top of the form) 

This number must be the same as that found on the requisition and should be the one used when issuing an RFP or contract. This is a 
unique number (i.e. no two requirements will have the same number). A new SRCL must be used for each new requirement or requisition 
(e.g. new contract number, new SRCL, new signatures). 


1. Originating Government Department or Organization 
Enter the department or client organization name or the prime contractor name for which the work is being performed. 


2. Directorate / Branch 
This block is used to further identify the area within the department or organization for which the work will be conducted. 


3. a) Subcontract Number 
If applicable, this number corresponds to the number generated by the Prime Contractor to manage the work with its subcontractor. 


b) Name and Address of Subcontractor 
Indicate the full name and address of the Subcontractor if applicable. 


4. Brief Description of Work 
Provide a brief explanation of the nature of the requirement or work to be performed. 


5. a) Will the supplier require access to Controlled Goods? 
The Defence Production Act (DPA) defines “Controlled Goods” as certain goods listed in the Export Control List, a regulation made 
pursuant to the Export and Import Permits Act (EIPA). Suppliers who examine, possess, or transfer Controlled Goods within Canada 
must register in the Controlled Goods Directorate or be exempt from registration. More information may be found at www.cgd.gc.ca. 


b) Will the supplier require access to unclassified military technical data subject to the provisions of the Technical Data 
Control Regulations? 
The prime contractor and any subcontractors must be certified under the U.S./Canada Joint Certification Program if the work 
involves access to unclassified military data subject to the provisions of the Technical Data Control Regulations. More information 
may be found at www.dlis.dla.mil/jcp. 


6. Indicate the type of access required 
Identify the nature of the work to be performed for this requirement. The user is to select one of the following types: 
a) Will the supplier and its employees require access to PROTECTED and/or CLASSIFIED information or assets? 


The supplier would select this option if they require access to PROTECTED and/or CLASSIFIED information or assets to perform 
the duties of the requirement. 


b) Will the supplier and its employees (e.g. cleaners, maintenance personnel) require access to restricted access areas? No 
access to PROTECTED and/or CLASSIFIED information or assets is permitted. 
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The supplier would select this option if they require regular access to government premises or a secure work site only. The supplier 
will not have access to PROTECTED and/or CLASSIFIED information or assets under this option. 


c) Is this a commercial courier or delivery requirement with no overnight storage? 


The supplier would select this option if there is a commercial courier or delivery requirement. The supplier will not be allowed to 
keep a package overnight. The package must be returned if it cannot be delivered. 


Type of information / Release restrictions / Level of information 
Identify the type(s) of information that the supplier may require access to, list any possible release restrictions, and if applicable, 
provide the level(s) of the information. The user can make multiple selections based on the nature of the work to be performed. 


Departments must process SRCLs through PWGSC where: 


e contracts that afford access to PROTECTED and/or CLASSIFIED foreign government information and assets; 


e contracts that afford foreign contractors access to PROTECTED and/or CLASSIFIED Canadian government information 
and assets; or 


e contracts that afford foreign or Canadian contractors access to PROTECTED and/or CLASSIFIED information and assets 
as defined in the documents entitled Identifying INFOSEC and INFOSEC Release. 


a) Indicate the type of information that the supplier will be required to access 


Canadian government information and/or assets 


If Canadian information and/or assets are identified, the supplier will have access to PROTECTED and/or CLASSIFIED information 
and/or assets that are owned by the Canadian government. 
NATO information and/or assets 


If NATO information and/or assets are identified, this indicates that as part of this requirement, the supplier will have access to 
PROTECTED and/or CLASSIFIED information and/or assets that are owned by NATO governments. NATO information and/or assets 
are developed and/or owned by NATO countries and are not to be divulged to any country that is not a NATO member nation. Persons 
dealing with NATO information and/or assets must hold a NATO security clearance and have the required need-to-know. 


Requirements involving CLASSIFIED NATO information must be awarded by PWGSC. PWGSC / CIISD is the Designated Security Authority 
for industrial security matters in Canada. 


Foreign government information and/or assets 


If foreign information and/or assets are identified, this requirement will allow access to information and/or assets owned by a country 
other than Canada. 


b) Release restrictions 


If Not Releasable is selected, this indicates that the information and/or assets are for Canadian Eyes Only (CEO). Only Canadian suppliers 
based in Canada can bid on this type of requirement. NOTE: If Canadian information and/or assets coexists with CEO information and/or 
assets, the CEO information and/or assets must be stamped Canadian Eyes Only (CEO). 


If No Release Restrictions is selected, this indicates that access to the information and/or assets are not subject to any restrictions. 
If ALL NATO countries is selected, bidders for this requirement must be from NATO member countries only. 


NOTE: There may be multiple release restrictions associated with a requirement depending on the nature of the work to be 
performed. In these instances, a security guide should be added to the SRCL clarifying these restrictions. The security guide is 
normally generated by the organization’s project authority and/or security authority. 


c) Level of information 


Using the following chart, indicate the appropriate level of access to information/assets the supplier must have to perform the duties of 
the requirement. 
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PROTECTED A CONFIDENTIAL NATO UNCLASSIFIED 
PROTECTED B SECRET NATO RESTRICTED 


PROTECTED C TOP SECRET NATO CONFIDENTIAL 
| TOPSECRET(SIGINT) NATO SECRET 
po 1 comic Tor secReT 


8. Will the supplier require access to PROTECTED and/or CLASSIFIED COMSEC information or assets? 
If Yes, the supplier personnel requiring access to COMSEC information or assets must receive a COMSEC briefing. The briefing will 
be given to the "holder" of the COMSEC information or assets. In the case of a "personnel assigned" type of contract, the customer 
department will give the briefing. When the supplier is required to receive and store COMSEC information or assets on the supplier’s 
premises, the suppliers COMSEC Custodian will give the COMSEC briefings to the employees requiring access to COMSEC 
information or assets. If Yes, the Level of sensitivity must be indicated. 


9. Will the supplier require access to extremely sensitive INFOSEC information or assets? 
If Yes, the supplier must provide the Short Title of the material and the Document Number. Access to extremely sensitive INFOSEC 
information or assets will require that the supplier undergo a Foreign Ownership Control or Influence (FOCI) evaluation by CIISD. 


10. a) Personnel security screening level required 
Identify the screening level required for access to the information/assets or client facility. More than one level may be identified depending 
on the nature of the work. Please note that Site Access screenings are granted for access to specific sites under prior arrangement with 
the Treasury Board of Canada Secretariat. A Site Access screening only applies to individuals, and it is not linked to any other screening 
level that may be granted to individuals or organizations. 


RELIABILITY STATUS CONFIDENTIAL SECRET 


TOP SECRET TOP SECRET (SIGINT) NATO CONFIDENTIAL 
NATO SECRET COSMIC TOP SECRET SITE ACCESS 


If multiple levels of screening are identified, a Security Classification Guide must be provided. 
b) May unscreened personnel be used for portions of the work? 


Indicating Yes means that portions of the work are not PROTECTED and/or CLASSIFIED and may be performed outside a secure 
environment by unscreened personnel. The following question must be answered if unscreened personnel will be used: 


Will unscreened personnel be escorted? 


If No, unscreened personnel may not be allowed access to sensitive work sites and must not have access to PROTECTED and/or 
CLASSIFIED information and/or assets. 


If Yes, unscreened personnel must be escorted by an individual who is cleared to the required level of security in order to ensure 
there will be no access to PROTECTED and/or CLASSIFIED information and/or assets at the work site. 


PART C - SAFEGUARDS (SUPPLIER) 
11. INFORMATION / ASSETS 


a) Will the supplier be required to receive and store PROTECTED and/or CLASSIFIED information and/or assets on its site or 
premises? 


If Yes, specify the security level of the documents and/or equipment that the supplier will be required to safeguard at their own site 
or premises using the summary chart. 


b) Will the supplier be required to safeguard COMSEC information or assets? 


If Yes, specify the security level of COMSEC information or assets that the supplier will be required to safeguard at their own site or 
premises using the summary chart. 


PRODUCTION 


c) Will the production (manufacture, repair and/or modification) of PROTECTED and/or CLASSIFIED material and/or equipment 
occur at the supplier’s site or premises? 
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Using the summary chart, specify the security level of material and/or equipment that the supplier manufactured, repaired and/or 
modified and will be required to safeguard at their own site or premises. 


INFORMATION TECHNOLOGY (IT) 


d) Will the supplier be required to use its IT systems to electronically process and/or produce or store PROTECTED and/or 
CLASSIFIED information and/or data? 


If Yes, specify the security level in the summary chart. This block details the information and/or data that will be electronically 
processed or produced and stored on a computer system. The client department and/or organization will be required to specify the 
IT security requirements for this procurement in a separate technical document. The supplier must also direct their attention to the 
following document: Treasury Board of Canada Secretariat - Operational Security Standard: Management of Information 
Technology Security (MITS). 


e) Will there be an electronic link between the supplier’s IT systems and the government department or agency? 


If Yes, the supplier must have their IT system(s) approved. The Client Department must also provide the Connectivity Criteria 
detailing the conditions and the level of access for the electronic link (usually not higher than PROTECTED B level). 


SUMMARY CHART 


For users completing the form manually use the summary chart below to indicate the category(ies) and level(s) of safeguarding required at 
the supplier's site(s) or premises. 


For users completing the form online (via the Internet), the Summary Chart is automatically populated by your responses to previous 
questions. 


ED 


po secret 


OT TOP SECRET 


12. a) Is the description of the work contained within this SRCL PROTECTED and/or CLASSIFIED? 
If Yes, classify this form by annotating the top and bottom in the area entitled “Security Classification’. 
b) Will the documentation attached to this SRCL be PROTECTED and/or CLASSIFIED? 


If Yes, classify this form by annotating the top and bottom in the area entitled “Security Classification” and indicate with attachments 
(e.g. SECRET with Attachments). 


PART D - AUTHORIZATION 


13. Organization Project Authority 


This block is to be completed and signed by the appropriate project authority within the client department or organization (e.g. the 
person responsible for this project or the person who has knowledge of the requirement at the client department or organization). This 
person may on occasion be contacted to clarify information on the form. 


14. Organization Security Authority 


This block is to be signed by the Departmental Security Officer (DSO) (or delegate) of the department identified in Block 1, or the 
security official of the prime contractor. 


15. Are there additional instructions (e.g. Security Guide, Security Classification Guide) attached? 


A Security Guide or Security Classification Guide is used in conjunction with the SRCL to identify additional security requirements which 
do not appear in the SRCL, and/or to offer clarification to specific areas of the SRCL. 


000105 


Immigration, Refugees Immigration, Réfugiés 
fi + il and Citizenship Canada et Citoyenneté Canada 
Information disclosed under the Access to Information Act 
L'information divulquée en vertu de la loi sur l'accès à l'information 


16. Procurement Officer 
This block is to be signed by the procurement officer acting as the contract or subcontract manager. 
17. Contracting Security Authority 


This block is to be signed by the Contract Security Official. Where PWGSC is the Contract Security Authority, Canadian and 
International Industrial Security Directorate (CIISD) will complete this block. 
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Instructions pour établir la Liste de vérification des exigences relatives à la sécurité (LVERS) 


La feuille d'instructions devrait rester jointe au formulaire jusqu’à ce que la case 17 ait été remplie. 


GENERALITES - TRAITEMENT DU PRESENT FORMULAIRE 


Le responsable du projet doit faire remplir ce formulaire. 


L’agent de sécurité de l’organisation doit revoir et approuver les exigences de sécurité qui figurent dans le formulaire, en collaboration avec 
le responsable du projet. 


Le responsable de la sécurité des marchés est le responsable chargé de voir à ce que les fournisseurs se conforment aux exigences de 
sécurité mentionnées dans la LVERS. 


Toutes les demandes d’achat ainsi que tous les appels d'offres et les documents contractuels subséquents, y compris les 
contrats de sous-traitance, qui comprennent des exigences relatives à des renseignements ou à des biens PROTEGES et/ou 
CLASSIFIES doivent être accompagnés d’une LVERS dûment remplie. 


Il importe d'indiquer si les renseignements ou les biens PROTÉGÉS sont de niveau A, B ou C, le cas échéant; cependant, certains types de 
renseignements peuvent être indiqués par la mention « PROTÉGÉ » seulement. Aucun renseignement relatif à un contrat gouvernemental 
PROTEGE ou CLASSIFIE ne peut être divulgué par les fournisseurs sans l'approbation écrite préalable de la personne dont le nom figure à 
la case 17 de ce formulaire. 


La classification assignée à un stade particulier du processus contractuel ne signifie pas que tout ce qui se rapporte à ce stade doit recevoir 
la même classification. Chaque article doit être PROTEGE et/ou CLASSIFIE selon sa propre nature. Si un fournisseur ne sait pas quel 
niveau de classification assigner, il doit consulter la personne dont le nom figure à la case 17 de ce formulaire. 


PARTIE A - INFORMATION CONTRACTUELLE 


Numéro du contrat (au haut du formulaire) 

Ce numéro doit étre le méme que celui utilisé sur la demande d’achat et services et devrait étre celui utilisé dans la DDP ou dans le contrat. 
Il s'agit d'un numéro unique (c.-à-d. que le même numéro ne sera pas attribué a deux besoins distincts). Une nouvelle LVERS doit être 
utilisée pour chaque nouveau besoin ou demande (p. ex. un nouveau numéro de contrat, une nouvelle LVERS, de nouvelles signatures). 


1. Ministère ou organisme gouvernemental d’origine 
Inscrire le nom du ministère ou de l'organisme client ou le nom de l'entrepreneur principal pour qui les travaux sont effectués. 


2. Direction générale ou Direction 
Cette case peut servir à fournir plus de détails quant à la section du ministère ou de l'organisme pour qui les travaux sont effectués. 


3. a) Numéro du contrat de sous-traitance 
S'il y a lieu, ce numéro correspond au numéro généré par l'entrepreneur principal pour gérer le travail avec son sous-traitant. 


b) Nom et adresse du sous-traitant 
Indiquer le nom et l'adresse au complet du sous-traitant, s’il y a lieu. 


4. Brève description du travail 
Donner un bref aperçu du besoin ou du travail à exécuter. 


5. a) Le fournisseur aura-t-il accès a des marchandises contrôlées? 
La Loi sur la production de défense (LPD) définit « marchandises contrôlées » comme désignant certains biens énumérés dans la 
Liste des marchandises d'exportation contrôlée, un règlement établi en vertu de la Loi sur les licences d'exportation et d'importation 
(LLEI). Les fournisseurs qui examinent, possèdent ou transfèrent des marchandises contrôlées à l’intérieur du Canada doivent 
s'inscrire à la Direction des marchandises contrôlées ou être exemptés de l'inscription. On trouvera plus d’information à l'adresse 
www.cgp.gc.ca. 


b) Le fournisseur aura-t-il accès a des données techniques militaires non classifiées qui sont assujetties aux dispositions du 
Règlement sur le contrôle des données techniques? 
L’entrepreneur et tout sous-traitant doivent être accrédités en vertu du Programme mixte d'agrément Etats-Unis / Canada si le 
travail comporte l'accès a des données militaires non classifiées qui sont assujetties aux dispositions du Règlement sur le contrôle 
des données techniques. On trouvera plus d’information à l'adresse www.dlis.dla.mil/jcp/. 
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Indiquer le type d'accès requis 
Indiquer la nature du travail à exécuter pour répondre a ce besoin. L'utilisateur doit choisir un des types suivants : 
a) Le fournisseur et ses employés auront-ils accès à des renseignements ou à des biens PROTÉGÉS et/ou CLASSIFIÉS? 


Le fournisseur choisit cette option s’il doit avoir accès à des renseignements ou à des biens PROTEGES et/ou CLASSIFIÉS pour 
accomplir le travail requis. 


b) Le fournisseur et ses employés (p. ex. nettoyeurs, personnel d'entretien) auront-ils accès à des zones d'accès 
restreintes? L'accès a des renseignements ou a des biens PROTEGES et/ou CLASSIFIES n’est pas autorisé. 


Le fournisseur choisit cette option seulement s’il doit avoir accès régulièrement aux locaux du gouvernement ou à un lieu de travail 
protégé. Le fournisseur n’aura pas accès a des renseignements ou à des biens PROTEGES et/ou CLASSIFIÉS en vertu de cette 
option. 


c) S'agit-il d’un contrat de messagerie ou de livraison commerciale sans entreposage de nuit? 


Le fournisseur choisit cette option s’il y a nécessité de recourir à un service de messagerie ou de livraison commerciale. Le 
fournisseur ne sera pas autorisé à garder un colis pendant la nuit. Le colis doit être retourné s’il ne peut pas être livré. 


Type d’information / Restrictions relatives à la diffusion / Niveau d’information 


Indiquer le ou les types d’information auxquels le fournisseur peut devoir avoir accès, énumérer toutes les restrictions possibles 
relatives à la diffusion, et, s’il y a lieu, indiquer le ou les niveaux d’information. L'utilisateur peut faire plusieurs choix selon la nature du 
travail à exécuter. 


Les ministères doivent soumettre la LVERS à TPSGC lorsque: 


les marchés prévoient l'accès aux renseignements et aux biens de nature PROTEGES et/ou CLASSIFIÉS étrangers ; 


les marchés prévoient aux entrepreneurs étrangers l'accès aux renseignements et aux biens de nature PROTEGES et/ou 
CLASSIFIES canadiens; ou 


e les marchés prévoient aux entrepreneurs étrangers ou canadiens l'accès aux renseignements et aux biens de nature 
PROTEGES et/ou CLASSIFIES tels que définis dans les documents intitulés Moyens INFOSEC détermination et 
Divulgation de INFOSEC. 


a) Indiquer le type d'information auquel le fournisseur devra avoir accès 


Renseignements et/ou biens du gouvernement canadien 


Si des renseignements et/ou des biens canadiens sont indiqués, le fournisseur aura accès à des renseignements et/ou à des biens 
PROTEGES et/ou CLASSIFIES appartenant au gouvernement canadien. 


Renseignements et/ou biens de l'OTAN 


Si des renseignements et/ou des biens de l'OTAN sont indiqués, cela signifie que, dans le cadre de ce besoin, le fournisseur aura 
accès à des renseignements et/ou à des biens PROTÉGÉS et/ou CLASSIFIÉS appartenant à des gouvernements membres de 
l'OTAN. Les renseignements et/ou les biens de l'OTAN sont élaborés par des pays de l'OTAN ou leur appartiennent et ne doivent être 
divulgués a aucun pays qui n’est pas un pays membre de l'OTAN. Les personnes qui manient des renseignements et/ou des biens de 
l'OTAN doivent détenir une autorisation de sécurité de l'OTAN et avoir besoin de savoir. 


Les contrats comportant des renseignements CLASSIFIÉS de l'OTAN doivent être attribués par TPSGC. La DSICI de TPSGC est le 
responsable de la sécurité désigné relativement aux questions de sécurité industrielle au Canada. 


Renseignements et/ou biens de gouvernements étrangers 


Si des renseignements et/ou des biens de gouvernements étrangers sont indiqués, ce besoin permettra l'accès à des renseignements 
et/ou à des biens appartenant à un pays autre que le Canada. 


b) Restrictions relatives à la diffusion 


Si À ne pas diffuser est choisi, cela indique que les renseignements et/ou les biens sont réservés aux Canadiens. Seuls des fournisseurs 
canadiens installés au Canada peuvent soumissionner ce genre de besoin. NOTA : Si des renseignements et/ou des biens du 
gouvernement canadien coexistent avec des renseignements et/ou des biens réservés aux Canadiens, ceux-ci doivent porter la mention 
Réservé aux Canadiens. 


Si Aucune restriction relative à la diffusion est choisi, cela indique que l'accès aux renseignements et/ou aux biens n’est assujetti a 
aucune restriction. 
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Si Tous les pays de OTAN est choisi, les soumissionnaires doivent appartenir à un pays membre de l'OTAN. 


NOTA : Il peut y avoir plus d'une restriction s'appliquant à une demande, selon la nature des travaux à exécuter. Pour ce genre de 
contrat, un guide de sécurité doit être joint à la LVERS afin de clarifier les restrictions. Ce guide est généralement préparé par le 
chargé de projet et/ou le responsable de la sécurité de l’organisme. 


c) Niveau d’information 


À l’aide du tableau ci-dessous, indiquer le niveau approprié d'accès aux renseignements et/ou aux biens que le fournisseur doit avoir 
pour accomplir les travaux requis. 


NATO L 


PROTEGE A CONFIDENTIEL NATO NON CLASSIFIE 
PROTEGE B SECRET NATO DIFFUSION RESTREINTE 


PROTEGE C TRES SECRET NATO CONFIDENTIEL 
pots SECRET (SIGINT) NATO SECRET 
po cosmic TRÈS SECRET 


8. Le fournisseur aura-t-il accès à des renseignements ou à des biens COMSEC désignés PROTÉGÉS et/ou CLASSIFIÉS? 
Si la réponse est Oui, les membres du personnel du fournisseur qui doivent avoir accès à des renseignements ou à des biens 
COMSEC doivent participer à une séance d'information COMSEC. Cette séance sera donnée au « détenteur autorisé » des 
renseignements ou des biens COMSEC. Dans le cas des contrats du type « personnel affecté », cette séance sera donnée par le 
ministère client. Lorsque le fournisseur doit recevoir et conserver, dans ses locaux, des renseignements ou des biens COMSEC, le 
responsable de la garde des renseignements ou des biens COMSEC de l'entreprise donnera la séance d'information COMSEC aux 
membres du personnel qui doivent avoir accès à des renseignements ou à des biens COMSEC. 


9. Le fournisseur aura-t-il accès à des renseignements ou à des biens INFOSEC de nature extrêmement délicate? 
Si la réponse est Oui, le fournisseur doit indiquer le titre abrégé du document, le numéro du document et le niveau de sensibilité. 
L’accès à des renseignements ou a des biens extrêmement délicats INFOSEC exigera que le fournisseur fasse l'objet d'une 
vérification Participation, contrôle et influence étrangers (PCIE) effectuée par la DSICI. 


PARTIE B - PERSONNEL (FOURNISSEUR) 


10. a) Niveau de contrôle de la sécurité du personnel requis 


Indiquer le niveau d'autorisation de sécurité que le personnel doit détenir pour avoir accès aux renseignements, aux biens ou au site du 
client. Selon la nature du travail, il peut y avoir plus d'un niveau de sécurité. Veuillez noter que des cotes de sécurité sont accordées pour 
l'accès à des sites particuliers, selon des dispositions antérieures prises auprès du Secrétariat du Conseil du Trésor du Canada. La cote 
de sécurité donnant accès à un site s'applique uniquement aux personnes et n'est liée à aucune autre autorisation de sécurité accordée à 
des personnes ou à des organismes. 


COTE DE FIABILITÉ CONFIDENTIEL SECRET 
TRÈS SECRET TRÈS SECRET (SIGINT) NATO CONFIDENTIEL 


NATO SECRET COSMIC TRÈS SECRET ACCÈS AUX EMPLACEMENTS 


Si plusieurs niveaux d‘autorisation de sécurité sont indiqués, un guide de classification de sécurité doit être fourni. 
b) Du personnel sans autorisation sécuritaire peut-il se voir confier des parties du travail? 


Si la réponse est Oui, cela veut dire que certaines tâches ne sont pas PROTÉGÉES et/ou CLASSIFIÉES et peuvent être exécutées 
à l'extérieur d'un environnement sécurisé par du personnel n’ayant pas d'autorisation de sécurité. Il faut répondre à la question 
suivante si lon a recours à du personnel n'ayant pas d'autorisation de sécurité : 


Le personnel n’ayant pas d’autorisation de sécurité sera-t-il escorte? 


Si la reponse est Non, le personnel n'ayant pas d'autorisation de sécurité ne pourra pas avoir acces a des lieux de travail dont 
l'accès est réglementé ni à des renseignements et/ou a des biens PROTEGES et/ou CLASSIFIES. 


Si la réponse est Oui, le personnel n'ayant pas d'autorisation de sécurité devra être escorté par une personne détenant la cote de 
sécurité requise, pour faire en sorte que le personnel en question n'ait pas accès à des renseignements et/ou à des biens 
PROTEGES et/ou CLASSIFIES sur les lieux de travail. 
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PARTIE C - MESURES DE PROTECTION (FOURNISSEUR) 
11. RENSEIGNEMENTS / BIENS : 


a) Le fournisseur sera-t-il tenu de recevoir et d’entreposer sur place des renseignements ou des biens PROTÉGÉS et/ou 
CLASSIFIES ? 


Si la réponse est Oui, préciser, à l’aide du tableau récapitulatif, le niveau de sécurité des documents ou de l'équipement que le 
fournisseur devra protéger dans ses installations. 


b) Le fournisseur sera-t-il tenu de protéger des renseignements ou des biens COMSEC? 


Si la réponse est Oui, préciser, à l’aide du tableau récapitulatif, le niveau de sécurité des renseignements ou des biens COMSEC 
que le fournisseur devra protéger dans ses installations. 


PRODUCTION 


c) Les installations du fournisseur serviront-elles à la production (fabrication et/ou réparation et/ou modification) de matériel 
PROTEGE et/ou CLASSIFIE ? 


Préciser, à l’aide du tableau récapitulatif, le niveau de sécurité du matériel que le fournisseur fabriquera, réparera et/ou modifiera et 
devra protéger dans ses installations. 


TECHNOLOGIE DE L'INFORMATION (TI) 


d) Le fournisseur sera-t-il tenu d'utiliser ses propres systèmes informatiques pour traiter, produire ou stocker 
électroniquement des renseignements ou des données PROTEGES et/ou CLASSIFIES? 


Si la réponse est Oui, préciser le niveau de sécurité a l’aide du tableau récapitulatif. Cette case porte sur les renseignements qui 
seront traités ou produits électroniquement et stockés dans un système informatique. Le ministere/organisme client devra préciser 
les exigences en matière de sécurité de la TI relativement à cet achat dans un document technique distinct. Le fournisseur devra 
également consulter le document suivant : Secrétariat du Conseil du Trésor du Canada — Norme opérationnelle de sécurité : 
Gestion de la sécurité des technologies de l'information (GSTI). 


e) Y aura-t-il un lien électronique entre les systèmes informatiques du fournisseur et celui du ministère ou de l’agence 
gouvernementale? 


Si la réponse est Oui, le fournisseur doit faire approuver ses systèmes informatiques. Le ministère client doit aussi fournir les 
critères de connectivité qui décrivent en détail les conditions et le niveau de sécurité relativement au lien électronique 
(habituellement pas plus haut que le niveau PROTEGE B). 


TABLEAU RÉCAPITULATIF 
Les utilisateurs qui remplissent le formulaire manuellement doivent utiliser le tableau récapitulatif ci-dessous pour indiquer, pour chaque 


catégorie, les niveaux de sauvegarde requis aux installations du fournisseur. 


Dans le cas des utilisateurs qui remplissent le formulaire en ligne (par Internet), les réponses aux questions précédentes sont 
automatiquement saisies dans le tableau récapitulatif. 


COMSEC 


PROTÉGÉ A CONFIDENTIEL NATO DIFFUSION PROTÉGÉ A 
RESTREINTE 


PROTÉGÉ B SECRET NATO CONFIDENTIEL PROTÉGÉ B 


| TRËSSECRET(SIGINT) | COSMIC TRÈS SECRET | CONFIDENTIEL _ 
SE ER 
po SE EE 


12. a) La description du travail visé par la présente LVERS est-elle de nature PROTEGEE et/ou CLASSIFIEE? 


Si la réponse est Oui, classifier le présent formulaire en indiquant le niveau de sécurité dans la case intitulée « Classification de 
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sécurité » au haut et au bas du formulaire. 
b) La documentation associée à la présente LVERS sera-t-elle PROTEGEE et/ou CLASSIFIEE? 


Si la réponse est Oui, classifier le présent formulaire en indiquant le niveau de sécurité dans la case intitulée « Classification de 
sécurité » au haut et au bas du formulaire et indiquer qu'il y a des pièces jointes (p. ex. SECRET avec des pièces jointes). 


PARTIE D - AUTORISATION 


13. Chargé de projet de l’organisme 


Cette case doit être remplie et signée par le chargé de projet pertinent (c.-à-d. la personne qui est responsable de ce projet ou qui 
connaît le besoin au ministère ou à l'organisme client. On peut, à l'occasion, communiquer avec cette personne pour clarifier des 
renseignements figurant sur le formulaire. 


14. Responsable de la sécurité de l’organisme 


Cette case doit être signée par l'agent de la sécurité du ministère (ASM) du ministère indiqué à la case 1 ou par son remplaçant ou par 
le responsable de la sécurité du fournisseur. 


15. Des instructions supplémentaires (p. ex. Guide de sécurité, Guide de classification de la sécurité) sont-elles jointes? 


Un Guide de sécurité ou un Guide de classification de sécurité sont utilisés de concert avec la LVERS pour faire part d’exigences 
supplémentaires en matière de sécurité qui n'apparaissent pas dans la LVERS et/ou pour éclaircir certaines parties de la LVERS. 


16. Agent d’approvisionnement 


Cette case doit être signée par l'agent des achats qui fait fonction de gestionnaire du contrat ou du contrat de sous-traitance. 


17. Autorité contractante en matière de sécurité 


Cette case doit être signée par l'agent de la sécurité du marché. Lorsque TPSGC est le responsable de la sécurité du marché, la 
Direction de la sécurité industrielle canadienne et internationale (DSICI) doit remplir cette case. 
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s.16(2) 
McDonald.Bruce 
From: Thomas.Jodie 
Sent: September 23, 2021 5:44 PM 
To: Charron.Fanie 
Subject: FW: Conference Room Invoice 
FYI, 


Please add to the file. 


Thanks, 
Jodie 


Jodie Thomas 


A/Assistant Director, Procurement & Contracting Services — Procurement & Contract Management (PCM) 
Immigration, Refugees and Citizenship Canada / Government of Canada 


Jodie. Thomas@cic.gc.ca / Tel: 343-553-7603 


Directrice Adjointe pi, Service d'achats et de contrats- Approvisionnement et gestion des contrats (AGC) 
Immigration, Réfugiés et Citoyenneté Canada / Gouvernement du Canada 


Jodie. Thomas@cic.gc.ca / Tél.: 343-553-7603 


From: Dubrule.Bruno 

Sent: September 23, 2021 5:30 PM 
To: 'Tase Grozdanovski' 

Cc: Thomas.Jodie 

Subject: RE: Conference Room Invoice 


Hello Tase, 
Understood. 


Thanks 


` aot ae oy r. # 
pe a, nr ee s So ot EE ton o ath BY oot 
Re REEL d LA do ie 


a/Director, Procurement and Contract Management (PCM) | Directeur p.im Approvisionnement et gestion des contrats 
(AGC) 

70 Cremazie - CRE 18069 

Téléphone | Telephone 


From: Tase Grozdanovski [maiito:Tase.Grozcanovski@pwesc-tosec.ec.cal 
Sent: Thursday, September 23, 2021 12:58 PM 

To: Dubrule.Bruno <Brunc.Dubrule@cic.gc.ca> 

Subject: Conference Room Invoice 


Good morning Bruno, 
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| discussed the issue with my Manager, and unfortunately we wouldn’t be able to amend the contract to add the 
conferences room. If we needed to add them it would likely need to be via a confirming order. 


Tase Grozdanovski 


Supply Team Leader, Procurement Directorate 
Public Services and Procurement Canada - Ontario Region / Government of Canada 
tase. grozdanovski@pwesc-tpsec.ec.ca / Tel! 647-926-3756 


Soe RER eee 


Chef d'équipe d'approvisionnement, Approvisionnement 
Services publics et Approvisionnement Canada - Région de l'Ontario / Gouvernement du Canada 
tase. grozdanovski@pwesc-tpsec.gc.ca / Tel: 647-926-3756 
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s.16(2) $.19(1) 
McDonald.Bruce 
From: Dubrule.Bruno 
Sent: September 15, 2021 3:14 PM 
To: Thomas.Jodie; Charron.Fanie 
Subject: FW: Ramp down of security services 
For the file 


rune Dulrule 

a/Director, Procurement and Contract Management (PCM) | Directeur p.im Approvisionnement et gestion des contrats 
(AGC) 

70 Cremazie - CRE 18069 

Telephone | Telephone 


From: Gibb.Shannon 

Sent: Wednesday, September 15, 2021 2:23 PM 
To: Dubrule.Bruno 

Subject: FW: Ramp down of security services 


me 


Shannon Gibb 


A/ Lead coorcinator IRCC Quarantine sites, Domestic Network 
immigration, Refugees and Citizenship Canaca / Government of Canada 


Shannon.Gibb@cic.ec.ca / Tel: 519-562-4334 


Coordonnatrice en chef, sites d'hébergement de quarantaine IRCC p i, Réseau national 
immigration, Réfugiés et Citovenneté Canada / Gouvernement du Canada 


Shannon.Gibb@cic.gc.ca / Tél: 519-562-4334 


From: @xpera.cal 
Sent: September 15, 2021 2:11 PM 


To: Gibb.Shannon <Snannon. Glob @cic.ge.ca> 
Cc: Tetford.Glen <Gien.Fetford@cic.gc.ca>; Athoe.Cheryl <Chery)| .Athoe@cic.gc.ca> 
Subject: Re: Ramp down of security services 


Good day Shannon, 

Thank you so much for the opportunity to work so closely with members of your IRCC team. 

Everyone on site was excellent to work with and all had the same common goals of keeping the clients/guests as safe 
and cared for as possible. 


It was a real honour to be part of this operation 


Best regards 
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ESM Security/Xpera Risk Mitigation and Investigation 
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On Sep 14, 2021, at 4:36 PM, Gibb.Shannon <Shannon.Gibb(@cic.gc.ca> wrote: 


CAUTION - EXTERNAL EMAIL / ATTENTION - COURRIEL EXTERNE 
Good Afternoon 


This email is to confirm that our quarantine operations will effectively end as of Friday September 17th, 
2021. After this point, the individuals are no longer confined to rooms and security can be ramped 
down. 


This email is to provide XPera the required 7 days’ notice to stand down for ali security services under 
contract B8179-220130-001-TOR as of September 21, 2021 at 17:00. 


We will setup a meeting with you in the coming cays to discuss the exit strategy and ramp down of 
remaining services. 


We want to thank-you for your helo and coordination over the past month. This was a great partnership 
that was stood up very quickly without many hiccups. 


if there are any outstanding questions, please do not hesitate to contact me. 


Shannon Gibb 
A/ Lead coordinator IRCC Quarantine sites, Domestic Network 


immigration, Refugees and Citizenship Canada / Government of Canada 


Shannon.Gibb@cic.gc.ca / Tel: 519-562-4334 
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Coordonnatrice en chef, sites d'hébergement de quarantaine IRCE p i, Réseau national 
immigration, Réfugiés et Citoyenneté Canada / Gouvernement du Canada 


Shannon.Gibb@cic.gc.ca / Tél.: 519-562-4334 
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s.16(2) 
McDonald.Bruce 
From: Dubrule.Bruno 
Sent: September 16, 2021 3:48 PM 
To: Thomas.Jodie 
Subject: FW: Richmond Hill-Sheraton-Wind down-recap 


FYL shared with Tase at PSPC 
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a/Director, Procurement and Contract Management (PCM) | Directeur p.im Approvisionnement et gestion des contrats 
(AGC) 

70 Cremazie - CRE 1B0A9 

Telephone | Telephone 
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From: Gibb.Shannon 

Sent: Thursday, September 16, 2021 3:36 PM 

To: 

Cc: Dubrule.Bruno ; Tetford.Glen 

Subject: Richmond Hill-Sheraton-Wind down-recap 

Good Afternoon 

Just to reiterate our conversation today: 

-the 7 days stand down notice for security was given on September 14‘, 2021 

-noting Xpera has agreed to stand down security as of 4pm on September 17, 2021 

-no more meals will be charged to the Domestic Network as of 1159PM on the September 16", 2021 

-as of 4pm on September 17,2021 the onsite commander & the project manager will no longer be needed 
-COSTI is free to use the available rooms until the September 24,2021 

-to secure rooms, COSTI will approach the hotel management 

-the only cost for the Domestic Network past 4pm on September 17", 2021 will be for the hotel rooms 
-Xpera graciously offered to do a site visit and introductions to relevant parties with COSTI, however, COSTI is 
comfortable with the premises and has declined 

Again, a big thank-you to your team as well as yourself for the assistance with this project. 

Take care, 

Shannon GD 


A/ Lead coordinator IRCC Quarantine sites, Domestic Network 
immigration, Refugees and Citizenship Canada / Government of Canada 


Shannon.Gibb@cic.gc.ca / Tel: 519-562-4334 


Coordonnatrice en chef, sites d'hébergement de quarantaine IRCC p i, Réseau national 
immigration, Réfugiés et Citoyenneté Canada / Gouvernement du Canada 


Shannon.Gibb@cic.gc.ca / Tél: 519-562-4334 
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McDonald.Bruce 
From: Dubrule.Bruno 
Sent: August 27, 2021 5:23 PM 
To: Thomas.Jodie 
Subject: FW: Temporary Hotel Accommodations & Related Services - Contract no. 

B8179-220130-001-TOR 
Attachments: Temporary Hotel Accomodations & Related Services-Contract no. B8179-220130-001- 


TOR_Xpera Signed Aug 27_21.pdf 


Signed XPera contract. 


Thanks 
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a/Director, Procurement and Contract Management (PCM) | Directeur p.im Approvisionnement et gestion des contrats 
(AGC) 

70 Cremazie - CRE 15069 

Téléphone | Telephone 


From: 
Sent: Friday, August 27, 2021 4:06 PM 
To: Tase Grozdanovski 


Cc: Asad Hussain ; Dubrule.Bruno ; Giroux.Cathie ; Castronero.Jennifer 
Subject: RE: Temporary Hotel Accommodations & Related Services - Contract no. B8179-220130-001-TOR 
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s.19(1) 


From: Dxpera.ca> 


Sent: Friday, August 27, 2021 12:55 PM 
To: Tase Grozdanovski <Tase.Grozdanovski@pwe 


Subject: Re: Temporary Hotel Accommodations & Related Services - Contract no. B8179-220130-001-TOR 


Thank you 
Our President Len Copp will execute this agreement 
Regards 


ESM Security/Xpera Risk Mitigation and Investigation 
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On Aug 27, 2021, at 2:46 PM, Tase Grozdanovski <Tase.Grozdanovski@ pwgsc-tpsgc.gc.ca> 
wrote: 


CAUTION - EXTERNAL EMAIL / ATTENTION - COURRIEL EXTERNE 


Hellc 


| am happy to award the attached contract for Temporary Accommodations and related 
services. Please see attached. Please sign the front page and return to my attention. Thanks and 
we will be in touch. 
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Tase Grozdanovski 


Supply Team Leader, Procurement Directorate 
Public Services and Procurement Canada - Ontario Region / Government of Canada 


Chef d'équipe d'approvisionnement, Approvisionnement 
Services publics et Approvisionnement Canada - Région de l'Ontario / Gouvernement du Canada 
tase. grozdanovski(@pwesc-tpsec.ge.ca / Tél: 647-926-3756 
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s.16(2) 
McDonald.Bruce 
From: Dubrule.Bruno 
Sent: August 30, 2021 5:23 PM 
To: 
Cc: Giroux.Cathie; Athoe.Cheryl; Primeau.Marc; Thomas.Jodie 
Subject: Guards 
Hello 


The guard requirements are as follows: 


Site, during the day shift 9am-9pm, 5 floors(5,6,7,8,9); 

two stationed commissionaires/guard on each floor 

one commissionaire/guard for outside visits 

one commissionaire/guard for rotational breaks on each floor 
total:20 


Site, during the overnight shift Som-Sam, 5 floors(5,6,7,8,9); 
two stationed commissionaires/guard on each floor 

one commissionaire/guard for rotational breaks on each floor 
total:15 


The Commissionaires will commit to 10 for each shift and Xpera the balance (10 day/5 night) 
Understood that 7 calendar days’ notice is required to change (more so in terms of reductions). 


Thanks 
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a/Director — Procurement and Contract Management - Financial Operations and Procurement Branch 
Immigration, Refugees and Citizenship Canada / Government of Canada 


Bruno.Dubrule@cic.gc.ca / Tel 


Directeur pi, Approvisionnement et gestion des contrats (AGC) - Direction générale des opérations financières et de 
l’'approvisionnement 
Immigration, Réfugiés et Citoyenneté Canada / Gouvernement du Canada 


Bruno.Dubrule@cic.gc.ca / Tél 
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